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Civil Engineering Services 

Water Management [Core function] - Water 
Distribution 

Basic Service Delivery 

Basic 5ervlce Delivery 

Limit water network losses to less than 
25% or less by 30 June 2019 

% Water network losses by 30 June 2019 

All 

1 

Director; Civil Engineering 
Services 

29% 

Data Reports from Directorate 

Finance: Accounts and Directorate 
Civil Engineering Services; Bulk 
Distribution 

Percentage 

25 

0 

0 

0 

25 

2 

Civil Engineering Services 

Water Management [Core function] - Water 
Distribution 

Basic Service Delivery 

Basic Service Delivery 

95% spent by 30 June 2019 of the amount 
budget for the construction of the Garden 
Route Dam wall and spill way raising 
{[Actual expenditure divided by the total 
approved budget) x 100) 

% of approved budget spend at 30 June 
2019 

Ail 

1 

Director: Civil Engineering 
Services 

In process 

Practical Completion Certificate 

Percentage 

95 

0 

0 

0 

95 

3 

Civil Engineering Services 

Road Transport [Core function] - Roads 

Basic Service Delivery 

Basic Service Delivery 

Rehabilitate and upgrade Streets And 
Stormwater in terms of the approved 
capital budget by 30 June 2019 {{Actual 
expenditure divided by the total approved 
budget) x 100) 

% of budjget spend at 30 June 2019 

All 

1 

Director Civil Engineering 
Services 

85% 

Section 71 Report received from 
the Directorate Finance 

Percentage 

85 

0 

10 

20 

85 

4 

Civil Engineering Services 

Road T ra ns port [Core function] - Roads 

Basic Service Delivery 

Basic Service Delivery 

Rehabilitate and upgrade the proclaimed 
roads in terms of the approved capital 
budget by 30 June 2019 {{Actual 
expenditure divided by the total approved 
budget) x 100) 

% of budget spend at 30 June 2019 

All 

1 

Director Cfvflf Engineering 
Services 

85% 

Section 71 Report received from 
the Directorate Finance 

Percentage 

65 

0 

10 

20 

85 

5 

Civil Engineering Services 

Road Transport [Core function] - Roads 

Basic Service Delivery 

Bask Service Delivery 

Rehabilitate and upgrade the public 
transport infrastructure in terms of the 
approved capital budget by 30 June 2019 
{(Actual expenditure divided by the total 
approved budget) x 100} 

% of budget spend at 30 June 2019 

All 

1 

Director; Civil Engineering 
Services 

85% 

Section 71 Report received from 
the Directorate Finance 

Percentage 

85 

0 

10 

20 

85 

6 

Civil Engineering Services 

Water Management [Core function] * Water 
Distribution 

Basic Service Delivery 

Basic Service Delivery 

Rehabilitate and upgrade Water - 

Networks in terms of the approved capital 
budget by 30 June 2019 {[Actual 
expenditure divided by the total approved 
budget) x 100) 

% of budget spend at 30 June 2019 

All 

1 

Director: CM) Engineering 
Services 

85% 

Section 71 Report received from 
the Directorate Finance 

Percentage 

85 

0 

10 

20 

85 

7 

Civil Engineering Services 

Water Management [Core function] - Water 
Treatment 

Basic Service Delivery 

Basic Service Delivery 

Rehabilitate and upgrade Water- 
Purification in terms of the approved 
capital budget by 30 June 2019 {{Actual 
expenditure divided by the total approved 
budget) x 100) 

% of budget spend at 30 June 2019 

All 

1 

Director; Civil Engineering 
Services 

85% 

Section 71 Report received from 
the Directorate Finance 

Percentage 

85 

0 

10 

20 

85 

8 

Qvrl Engineering Services 

Waste Water Management [Core function] - 
Waste Water Treatment 

Basic Service Delivery 

Bask Service Delivery 

Rehabilitate and upgrade the Sewerage 

Networks in terms of the approved capital 
budget by 30 June 2019 {{Actual 
expenditure divided by the total approved 
budget) x 100} 

% of budget spend at 30 June 2019 

All 

1 

Director: Ctvft Engineering 
Services 

85% 

Section 71 Report received from 
the Directorate Finance 

Percentage 

85 

0 

10 

20 

85 

9 

Civil Engineering Services 

Waste Water Management [Core function] - 
Waste Water Treatinent 

Basic Service Delivery 

Bask Service Delivery 

Rehabilitate and upgrade the 5ewerage 
Treatment Works In terms of the approved 
capital budget by 30 June 2019 {[Actual 
expenditure divided by the total approved 
budget) x 100} 

% of budget spend at 30 June 2019 

All 

1 

Director Civil Engineering 
Services 

85% 

Section 71 Report received from 
the Directorate Finance 

Percentage 

85 

0 

10 

20 

85 

10 

OvJl Engineering Services 

Waste Water Management [Gore function] - 
Waste Wdter T reatment 

Basic Service Delivery 

Basic Service Delivery 

90% compliance to general standards with 
regard to waste water outflow by 30 June 
2019 

% compliance to general standards by 30 
June 2019 

All 

1 

Director; Civil Engineering 
Services 

90% 

Certificate of analysis from 
laboratory services 

Percentage 

90 

90 

90 

90 

90 

11 

Civil Engineering Services 

Water Management [Core function] - Water 
Treatment 

Basic Service Delivery 

Basic Service Delivery 

95% water quality level obtained as per 
SANS 241 physical and micro parameters 
by 30 June 2019 

% water quality level by 30 June 2019 

All 

1 

Director: Qvlt Engineering 
Services 

95% 

Report on compliance results of 
final effluent from the laboratory 
services 

Percentage 

95 

95 

95 

95 

95 

12 

Electro Technical Services 

Electricity TCore function] - Electricity 

Basic Service Delivery 

Bask Servke Delivery 

Limit electricity losses to less than 10% by 
30 June 2019 {Number of Electricity Units 
Purchased and/or Generated - Number of 
Electricity Units Sold) / Number of 

Electricity Units Purchased and/or 
Generatedjx 100 

% Electricity losses by 30 June 2019 

All 

1 

Director Electro Technical 
Services 

10% 

Eskom accounts, 5AMRA5 Report, 
Itron report, bulk meter report 

Percentage 

10 

10 

10 

10 

10 

13 

Electro Technical Services 

Electricity [Core function] - Electricity 

Basic Service Delivery 

Basic Service Delivery 

65% of the electricity capital budget spent 
by 30 June 2019 {(Actual capital 
expenditure divided by the total approved 
capital budget)xl00} 

% of the capital budget spent by 30 June 
2019 

All 

1 

Director' Electro Technical 

Services 

85% 

Report received from the Finance 
Department. Section 52,71 and 

72 reports 

Percentage 

85 

0 

10 

20 

85 

14 

Hu. nan Settlements 

Housing [Core function] - Housing 

Basic Service Delivery 

Bask Servke Delivery 

Construct 53 top structures In Extension 
42&5S Thembalethu by 30 June 2019 

53 Top structures constructed by 30 June 
2019 

9;10;11;12;13;15; 

21 

10;ll;12jl3;14;l 

6;22 

Director Human 
Settlements, land Affairs 
and Planning 

New KP1 for 
2018/19 

Practical Completion Certificate 

Number 

53 

0 

0 

0 

53 

IS 

Human Settlements 

Housing [Core function] 'Housing 

Basic Service Delivery 

Basic Service Delivery 

Construct 251 top structures within the 
Thembalethu UI5P project by 30 June 2019 

251 Top structures constructed by 30 June 
2019 

9;lfl;ll;12;13;15; 

21 

10;11;12;13;14;1 

6;22 

DLector. Human 

Settlements, Land Affairs 
and Planning 

New HP! for 
2018/19 

Practkal Completion Certificate 

Number 

251 

0 

0 

0 

251 

16 

Planning and 

Development 

Housing [Core function] - Housing 

Bask Service Delivery 

Good Governance and 
Publk Participation 

Review the Human Settlement Master Plen 

and submit to the Portfolio Committee by 

30 June 2019 

Reviewed Human Settlement Master Plan 

submitted to the Portfolio Committee by 

30 June 2019 

All 

1 

Director Human 
Settlements, Land Affairs 
and Planning 

Current Master Plan 1 

\ 

M1 notes of Portfolio Committee | 

meetings 

Number 

1 

0 

0 

0 

1 

17 

Planning and 

Development 

Planning and Development [Core function] - 
Corporate Wide Strategic Planning (IDPs, 

LEDs] 

Good Governance and 
Public Participation 1 

Good Governance and 
Public Participation 

Submit the 1 DP/budget time schedule to 
Council by 31 August 2018 

Time schedule submitted to Council 

All 

1 

Director; Planning and 
Development 

1 1 

Proof of submission 1 

Number 

1 

1 

0 

0 

0 

18 

Planning and 

Development 

Planning and Development [Core function] - 
Corporate Wide Strategic Planning (IDPs, 

LEDs] 

Good Governance and < 
Public Participation 1 

Good Governance and 
Public Participation 

Submit the draft IDP to Council by 31 

M arch 2019 to ensure compliance with J 

legislation 

Draft IDP submitted to Council 

All 

1 

Director. Planning and 
Development 

1 1 

Proof of submission 1 

Number 

1 

0 

0 

1 

0 

19 

Planning and 

Development 

Planning and Development [Core function] - 
Corporate Wide Strategic Planning [IDPs f 

LEDs] 

Good Governance and < 

Public Participation 1 

Good Governance and 
Publk Participation 

Submit the IDP to Council by 31 May 2019 ( 
to ensure compliance with legislation 

IDP submitted to Council 

All 

1 

Director Planning and 
Development 

1 1 

Proof of submission 1 

Number 

1 

0 

0 

0 

1 


Page|1/3 


















































































































Toplayer Service Delivery Budget Implementation Plan for 2018/19 


20 

Planning and 
Development 

Planning and Development [Core function] - 
Development Facilitation 

Basic Service Delivery 

Good Governance and 
Public Participation 

Review the Spatial Development 
Framework (SDF) and submit to Council by 
31 May 2019 

Reviewed SDF submitted to Council by 31 
May 2019 

All 

1 

Director Planning and 
Development 

Current SDF 

Minutes of council meeting and 
actual plan/pollcy 

Number 

1 


0 

0 

0 

1 

21 

Corporate Services 

Finance and Administration [Core function] - 
Human Resources 

Local Economic 
Development 

Local Economic 
Development 

Create Full Tima Equivalents (FTE r s) 

through government expenditure with 
EPWP by 30June 2019 

Number of FTE's created by 30 June 2019 

All 

1 

Director Corporate 
Services 

503 

Signed appointment contracts, 
statistics submitted to Province 

Number 

500 


0 

0 

0 

500 

22 

Corporate Services 

Finance and Administration [Core function] - 
Finance 

Municipal Transformation 
and Institutional 
Development 

Municipal 

Transformation and 

Institutional 

Development 

The percentage of a municipality's 

personnel budget actually spent on 
implementing its workplace skills plan by 
30 June 2019 {[Actual total training 
expenditure divided by total personnel 
budget)xl00) 

% of municipality's personnel budget 
actually spent on implementing its 
workplace skills plan as at 30 June 2019 

Air 

1 

Director Corporate 
Services 

0.20% 

Section 71 financial report 

Percentage 

0.50 


0 

0 

0 

0.50 

23 

Corporate Services 

Finance and Administration [Core function] - 
Human Resources 

Municipal Transformation 
and Institutional 
Development 

Municipal 

Transformation and 
institutional 

Submit the Workplace Skills Plan to the 
LGSETA by 30 April 2019 

Workplace Skills Plan submitted to the 
LGSETA by 30 April 2019 

All 

1 

Director: Corporate 
Services 

1 

Proof of submission 

Number 

0 


0 

■ 0 

0 

1 

24 

Municipal Manager 

Finance and Administration [Core function] - 
Human Resources 

Municipal Transformation 
and Institutional 
Development 

Municipal 

Transformation and 

Institutional 

Development 

The number of people from employment 
equity target groups employed [newly 
appointed) In the three highest levels of 
management in compliance with the 
municipality's approved Employment 

Equity Plan by 30 June 2019 

Number of people employed (newly 
appointed) 

All 

1 

Municipal Manager 

1 

Appointment letters 

Number 

1 


0 

0 

0 

1 

25 

Municipal Manager 

Internal Audit [Core function] -Governance 
Function 

Good Governance and 
Public Participation 

Good Governance and 
Public Participation 

Review the 3 year Internal Audit Plan 
based on the risk assessment and submit 
to Audit Committea by 30 September 2018 

RBAP (Risk Based Audit Plan) submitted to 
Audit Committee by 30 September 2018 

All 

1 

Municipal Manager 

1 

Minutes of Audit committee 
meeting end actual IA Plan 

Number 

1 


1 

0 

0 

0 

26 

Municipal Manager 

Internal Audit [Gore function] - Governance 
Function 

Good Governance and 
Public Participation 

Good Governance and 
Public Participation 

Execution of Internal Plan and Issuing of 
Internal Audit Reports based on Internal 
Audit Plan by 30 June 2019 ((Actual hours 
completed/ Planned hours to be 
completed)xl00) 

% of target hours completed by 30 June 
2019 ((Actual hours completed/ Planned 
hours to be completed)xl00] 

All 

1 

Municipal Manager 

1 

Minutes of Audit committee 
meeting a nd actual report 
submitted 

Percentage 

100 


25 

50 

75 

100 

27 

Community Services 

Waste Management [Core function] - Solid 
Waste Removal 

Basic Sendee Delivery 

Basic Service Delivery 

Appoint consultant to design and call for 
Environmental Impact Assessment {ElA) 
for the construction of a refuse transfer 
station in Unlondale by 30 June 2019 

Consultant appointed by 30 June 2019 

25 

26 

Director Community 

Services 

1 

Appointment letter and ROD 

Number 

1 


0 

0 

0 

1 

28 

Community Services 

Waste Management [Core function] -Solid 
Waste Removal 

Basic Service Delivery 

Basic Setvfr'e Delivery 

Appoint consulting engineer and call for 

tendars for the upgrading of the solid 
waste transfer station In George by 30 

June 2019 

Consulting Engineer appointed by 30 June 
2019 

23 

24 

Director Community 
Services 

Roll-over from 
2017/18 

Appointment letter and ROD 

Number 

2 


0 

0 

0 

1 

29 

Community Services 

Waste Management i Co re function] -Solid 
Waste Disposal [landfill Sites] 

Sasic Service Delivery 

Basic Service Delivery 

Spend 9596 of the approved project budget 
for the rehabilitation of the George landfill 
site by 30 June 2019 

% ofbudget spend 

23 

24 

Director: Community 
Services 

Roll-over from 
2017/18 

Monthly S71 reports received 
from Finance 

Percentage 

95 


0 

25 

60 

95 

30 

Community Services 

Waste Management [Core function] - Solid 
Waste Disposal [Landfill Sites] 

Basic Service Delivery 

Basic Service Delivery 

Appoint consulting engineer and call for 
tenders for the composting plant In George 
by 30 June 2019 

Consulting Engineer appointed by 30 June 
2019 

23 

24 

Director Community 
Services 

New KPi for 
2018/19 

Appointment letter and ROD 

Number 

1 


0 

0 

0 

1 

31 

Community Services 

Community and Social Services [Core 
function] - Libraries and Archives 

Basic Service Delivery 

Basic Service Delivery 

Upgrade the Pacaltsdorp, Blanco and 
Thembalethuirbrariesby30June20l9 

Number of libraries upgraded by 30 June 
2019 

1;15;16 

2jl6;17 

Director Community 
Services 

New KPi for 
2018/19 

Practical completion certificates 

Number 

3 


0 

0 

0 

3 

32 

Protection Services 

Public Safety [Core function] - Fire Fighting 
and Protection 

Basic Service Delivery 

Good Governance and 
Public Participation 

Draft an Integrated Safety Plan and submit 
to the Portfolio Committee by 30 June 

2019 

Integrated Safety Plan drafted and 
submlted to the Portfolio Committee by 30 
June 2019 

All 

1 

Director: Protection 
Services 

New KPI for 
2018/19 

Minutes of Portfolio Committee 
meeting 

Number 

1 


0 

0 

0 

1 

33 

Protection Services 

Public Safety [Core function] - Fire Fighting 
and Protection 

Basic Service Delivery 

Good Governance and 
Public Participation 

Draft a By-Law Strategy and submit to the 
Portfolio Committee by 30 June 2019 

By-Law Strategy drafted and submrted to 
the Portfolio Committee by 30 June 2019 

All 

1 

Director- Protection 

Services 

New KPi for 
2018/19 

Minutes of Portfolio Committee 
meeting 

Number 

1 


0 

0 

0 

1 

34 

Protection Services 

Public Safety TCore function] - Fire Fighting 
and Protection 

Basic Service Delivery 

Good Governance and 
Public Participation 

Report to the GIPTN Committee on the 
implementation of the Roll-Out 

Programme of Phase4A&B of the GIPTN 

Number of reports submitted to the GIPTN 
Committee 

All 

1 

Director- Protection 

Services 

New KPI for 
2018/19 

Minutes of GIPTN Committee 
meetings 

Number 

4 


1 

1 

1 

1 

35 

Financial Services 

Water Management [Core function] - Water 
Distribution 

Basic Service Delivery 

Basic Service Delivery 

Number of formal residential properties 
that receive piped water [credit and 
prepaid water) that is connected to the 
municipal water infrastructure network 
and billed for the service as at 30 June 

2019 

Number of residential properties which are 
billed for water or have pre paid meters as 
at 30 June 2019 

All 

1 

Director' Financial Services 

34300 

GRG/8405S report from SAMRAS 

Number 

34300 


0 

34300 

0 

34300 

36 

Financial Services 

Electricity [Core function] - Electricity 

Basic Service Delivery 

Basic Service Delivery 

Number of formal residential properties 
connected to the municipal electrical 
infrastructure network (credit and prepaid 
electrical metedng)(Exduding Eskom 
areas) and billed for the service as at 30 
June 2019 

Number of residential properties which are 
billed for electricity or have pre paid 
meters (Excluding Eskom areas) as at 30 
June 2019 

All 

1 

Director Financial Services 

43000 

Ontec quarterly report & 
GRG/B40SS repot from SAMRAS 

Number 

43000 


0 

43000 

0 

43000 

37 

Financial Services 

Waste Water Management [Core function] - 
Sewerage 

Basic Service Delivery 

Basic Service Delivery 

Number of formal residential properties 
connected to the municipal waste water 
sanitation/sewerage network for sewerage 
service. Irrespective of the number of 
water closets (toilets) and billed for the 
service as at 30 June 2019 

Number of residential properties which are 
billed for sewerage as at 30 June 2019 

All 

1 

Director: Financial Services 

37500 

GRG/B40SS report from SAMRAS 

Number 

37500 


0 

37500 

0 

37500 
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33 

Financial Services 

Waste Management [Non-core Function] - 
Solid Waste Removal 

Basic Service Delivery 

Basic Service Delivery 

Number of formal residential properties 
for which refuse is removed once per week 
and billed for the service as at 30 June 

2019 

Number of residential properties which are 
billed for refuse removal as at 30 June 

2019 

Ail 

1 

Director Financial Services 

37500 

GRG/B4QSS report from SAMRAS 

Number 

37500 


0 

37500 

0 

37500 

39 

Financial Services 

Water Management [Core function] - Water 
Distribution 

Basic Service Delivery 

Basic Service Delivery 

Provide free basic water to Indigent 
households 

Number of indigent households receiving 
free bask water as at 30 June 2019 

Air 

1 

Director Financial Services 

15500 

GRG/B40SS report from SAMRAS 

Number 

15500 


0 

15500 

0 

15500 

40 

Financial Services 

Electricity [Corefunction] -Electricity 

Basic Service Delivery 

Bask Service Delivery 

Provide free bask electricity to Indigent 
households 

Number of indigent households receiving 
free basic electricity as at 30 June 2019 

All 

1 

Director Financial Services 

19500 

Ontec quarterly report & 
GRG/B405S report from SAMRAS 

Number 

19500 


0 

19500 

0 

19500 

41 

Financial Services 

Waste Water Management [Core function] - 
Sewerage 

Basic Service Delivery 

Basic Sen/ice Delivery 

Provide free basic sanitation to indigent 
households 

Number of indigent households receiving 
free basic sanitation as at 30 June 2019 

All 

1 

Director Financial Services 

15000 

GRG/B40SS report from SAMRAS 

Number 

15000 


0 

15000 

0 

15000 

42 

Financial Services 

Waste Management [Non-core Function] - 
Solid Waste Removal 

Basic Service Delivery 

Basic Service Delivery 

Provide free basic refuse removal to 
Indigent households 

Number of Indigent households receiving 
free basic refuse removal as at 30 June 

2019 

All 

1 

Director: Financial Services 

15000 

GRG/B40SS report from SAMRAS 

Number 

15000 


0 

15000 

0 

15000 

43 

Financial Services 

Finance and Administration [Core function] - 
Finance 

Municipal Financial 
Viability and 

Management 

Municipal Financial 
Viability and 
Management 

Financial viability measured in terms of the 
municipality's ability to meet it r s service 
debt obligations as at 30 Juna 2019 (Short 
Term Borrowing + Bank Overdraft + Short 
Term Lease + Long Term Borrowing + Long 
Term Leese) / Total Operating Revenue - 
Operating Conditional Grant) 

% Debt to Revenue as at 30 June 2019 

All 

1 

Director. Financial Services 

45% 

Reports from the SAMRAS 
Financial system 

Percentage 

45 


0 

0 

0 

45 

44 

Financial Services 

Finance and Administration [Core f unctionj - 
Finance 

Municipal Financial 
Viability and 

Management 

Municipal Financial 
Viability and 
Management 

Financial viability measured in terms of the 
outstanding service debtors as at 30 June 
2019 [Total outstanding service debtors/ 
revenue received for services) 

% Service debtors to revenue as at 30 June 
2019 

All 

1 

Director Financial Services 

15.60% 

Reports from the SAMRAS 

Financial system 

Percentage 

15,6 


0 

0 

0 

15.60 

45 

'Financial Services 

Finance and Administration (Core function - 
Finance 

Municipal Financial 
Viability and 

Management 

Municipal Financial 
Viability and 
Management 

Financial viability measured in terms of the 
available cash to cover fixed operating 
expenditure as at 3D June 2019 ((Cash and 
Cash Equivalents - Unspent Conditional 
Grants - Overdraft) ■+ Short Term 
Investment) / Monthly Fixed Operational 
Expenditure excluding (Depreciation, 
Amortisation, and Provision for Bad Debts, 
Impairment and Loss on Disposal of 

Assets)) 

Cost coverage as at 30 June 2019 

Ail 

1 

Director Financial Services 

2 

Reports from the SAMRAS 

Financial system 

Number 

2 


0 

0 

0 

2 

46 

Financial Services 

Finance and Administration [Core function] * 
Finance 

Basic Service Delivery 

Basic Sendee Delivery 

The percentage of the municipal capital 
budget actually spent on capital projects 
by 30 June 2019 {(Actual amount spent on 
project^Total amount budgeted for 
capital projactsJXlOO) as at 30 June 2018 

% of capital budget spent by 30 June 2019 

All 

1 

i 

Director Financial Sendees 

85% 

Compiled with Annual Financial 
Statements 

Percentage 

85 


0 

10 

20 

85 

47 

Financial Services 

Finance and Administration [Core function] - 
Finance 

Municipal Financial 
Viability and 

Management 

Municipal Financial 
Viability and 
Management 

Achieve a payment percentage of 95% by 

30 June 2019 {(Grass Debtors Closing 
Balance + Billed Revenue-Gross Debtors 
Opening Balance + Bad Debts Written 

Off)/Billed Revenue x 100} 

Payment % as at 30 June 2019 

All 

1 

Director Financial Services 

95% 

Reports from the SAMRAS 

Financial system 

Percentage 

95 


95 

95 

95 

95 

49 

Financial Services 

Finance and Administration [Core function] - 
Finance 

Municipal Financial 
Viability and 

Management 

Municipal Financial 
Viability and 

Management 

Review the Long Term Financial Plan and 
submit to Council by 31 March 2019 

Reviewed Long Term Financial Plan 
submitted to Council by 31 March 2019 

All 

1 

Director, Financial Services 

1 

Minutes of council meeting and 
actual plap/polfcy 

Number 

1 


0 

0 

1 

0 

49 

Financial Services 

Finance and Administration [Core function] - 
Finance 

Municipal Financial 
Viability and 

Management 

Municipal Financial 
Viability and 

Management 

Maintain an unqualified audit opinion for 
the 2017/1S financial year 

Unqualified audit opinion achieved for the 
2017/IB financial year 

All 

1 

Director Financial Sendees 

1 

Report of the Auditor General for 
the 2016/17 financial year 

Number 

1 


0 

1 

0 

0 
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Revenue by Source for the 2018/19 financial year 


I Assist 

■11 July Aulift < iLiliLHWi VmW. Nttvcfer 

pSpembet' January.. Miruary EM&H AfTril j$fjr Junlfe' 


TOTAL 


20Qchor<ieier$ 


Numb# 



Nutobpr 

Number 


Number 


Numbet 



L 



Property rates 

21246280 

21246280 

21246280 

21246280 

21246280 

21246280 

21246280 

21246280 

21246280 

21246280 

21246280 


■ 

254955490 

2 

Service charges - electricity revenue 

53968970 

53968970 

53968970 

53968970 

53968970 

53968970 

53968970 

53968970 

53968970 

53968970 


58864887,83 


652523557*8 

3 

Service charges - water revenue 

11183230 



11183230 

11183230 

11183230 

11183230 

11183230 

11183230 

11183230 


11183210 


134198740 

4 


7449580 

■KS 


7449580 

7449580 

7449580 

7449580 

7449580 

7449580 

7449580 



■ 

89394990 

5 

Service charges - refuse revenue 

6483730 

6483730 

6483730 


6483730 

6483730 

6483730 

6483730 

6483730 


IHBHII1S1D 




6 

Service charges - other 

0 

0 



0 

0 

0 

0 

0 

0 

0 

0 


0 

7 

Rental of facilities and equipment 

466340 

466340 


466340 

466340 

466340 

466340 

466340 

466340 


466340 

466250 



8 

Interest earned - external investments 


3217535 



3217535 

3217535 

3217535 

3217535 

3217535 


3217535 

3217490 



9 

Interest earned - outstanding debtors 

483770 

483770 

483770 


483770 

483770 

483770 

483770 

483770 

483770 

483770 

483820 


5805290 

10 

Dividends received 

0 

0 

0 

0 

0 

0 



0 



0 



11 

Fines, penalties and forfeits 

6047370 

6047370 

6047370 

6047370 

6047370 




6047370 



6047460 



12 

Licences and permits 

278760 

278760 

278760 

278760 

278760 

278760 


278760 

278760 

278760 

278760 

278830 


3345190 

13 

Agency services 

702230 

702230 


702230 

702230 

702230 

702230 

702230 


702230 

702230 



8426760 

14 

Transfers and subsidies 

39435846 

39435846 


39435846 

39435846 


39435846 

39435846 


39435846 




473230342 

15 

Other revenue 

8917576 

mammm 


8917576 

8917576 


8917576 







107010646 

16 

Gains on disposal of PPE 

0 



0 

0 

0 

0 

0 

0 

0 

0 

0 


0 
















0 
















0 

X 

TOTAL 

R 159,881,217 

R 159,881,217 

R 159,881,217 

R 159,881,217 

R 159,881,217 

R 159,881,217 

R 159,881,217 

R 159,881,217 

R 159,881,217 

R 159,881,217 

R 159,881,217 

R 164,777,234 

__ 

R 1,923,470,621 
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Monthly Cashflow for the 2018/19 Financial Year 
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Capital projects for the 2018/19 financial year 





65000 characters 


Ante rtf; 


YYYY/MWDD 



1 

Office of the MM 

Executive and Council [Core function] - 
Mayor and Council 

Revamp Reception Area - Mayor 

17MM016 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

2 

Office of the MM 

Executive and Council [Core function] - 
Municipal Manager, Town Secretary and 
Chief Executive 

Laptops & Pc's - MM 

17MM015 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

28 

3 

Ofrica of the MM 

Executive and Council [Core function] - 
Municipal Manager, Town Secretary and 
Chief Executive 

Camera - Communication Unit 

17MM007 

Transfer from Operational 
Revenue 

201R/09/01 

2018/09/30 

28 

4 

Office of the MM 

Executive end Council [Core function] - 
Municipal Manager, Town Secretary and 
Chief Executive 

Furniture & Fittings - Internal Audit 

17MM001 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

5 

Office of the MM 

Executive and Council [Core function] - 
Municipal Manager, Town Secretary and 
Chief Executive 

Vehicles 

17CS140 

Specify 

2018/11/01 

2019/06/30 

28 

6 

Office of the MM 

Executive and Council [Core function] - 
Municipal Manager, Town Secretary and 
Chief Executive 

Revamp Reception Area - Mayor 

17MM016 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

7 

Director. Community Services 

Community and Social Services [Core 
function] - Community Halls and Facilities 

Vehicles 

17CS140 

Specify 

2018/11/01 

2018/11/30 

26 

6 

Director: Community Services 

Community and Social Services [Gore 
function! 'Community Halls and Facilities 

Furniture & Computers • DMA 

ISM M001 

Transfer from Operational 
Revenue 

2018/10/01 

2018/10/31 

28 

9 

Director Corporate Services 

Finance and Administration [Core function] 

- Administrative and Corporate Support 

Translation System 

18C0061 

Transfer from Operational 
Revenue 

2019/01/01 

2019/01/31 

28 

10 

Director: Corporate Services 

Finance and Administration [Core function] 

- Administrative and Corporate Support 

Computer Hardware - Corp Admin 

17C0003 

Transfer from Operational 
Revenue 

2018/07/01 

2019/08/30 

28 

11 

Director Corporate Services 

Finance and Administration [core function] 

- Administrative anH Corporate Support 

Cordless Microphones - Mayor 

18CO063 

Transfer from Operational 
Revenue 

2018/07/01 

2018/07/31 

28 

12 

Director: Corporate Services 

Finance and Administration [Core function] 

- Administrative end Corporate Support 

Sound Proof Cliblde System 

1BC0062 

Transfer from Operational 
Revenue 

2018/09/01 

2019/09/30 

28 

13 

Director. Corporator Services 

Finance and Administration [Core function] 

- Administrative and Corporate 5upport 

Bulk Scanners - Registry 

18CO058 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

28 

14 

Director Corporate Services 

Finance and Administration [Core function] 
-Administrative and Corporate Support 

Office Chairs - Records Staff 

18COOS7 

Transfer from Operational 
Revenue 

2018/07/01 

2018/07/31 

28 

15 

Director' Corporate Services 

Finance and Administration iCore function] 

- Administrative and Corporate Support 

Furniture 4 Fittings - Corp Admin 

17C0002 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

16 

Director' Corporate Services 

Finance and Administration [Cora function] 
-Administrative and Corporate Support 

Franking Machine - Corp Admin 

17C0012 

Transfer from Operational 
Revenue 

2018/10/01 

2018/10/31 

28 

17 

Director: Corporate Services 

Finance and Administration [Gore function] 

- Administrative arid Corporate Support 

Bulk Filers For Central Registry - COrp 
Admin 

17C0004 

Transfer from Operational 
Revenue 

2018/08/01 

2018/06/31 

28 

18 

Director' Corporate Services 

Finance and Administration [Core function] 
-Administrative and Corporate Support 

End User Equipment (Pc's Laptops And 
Peripheral Devices) - Co 

18C0095 

Transfer from Operational 
Revenue 

2018/06/01 

2018/06/31 

All 

19 

Director: Community Services 

Community and Social Services [core 
function] - Community Halls and Facilities 

Beta Fencing - Civic Centre 

1SCO069 

Transfer from Operational 
Revenue 

2019/03/01 

2019/03/31 

All 

20 

Director' community Services 

Community and Social Services [Core 
function] - Community Halls and Facilities 

Upgrade Womens Bathroom - Civic 
Centre 

18C0066 

Transfer from Operational 
Revenue 

2018/07/01 

2018/07/31 

All 

21 

Director. Community Services 

Community and Soda! Services [Core 
function] - Community Halls and Fadlities 

Furniture For Area Offices At: 4 New 

Halls 

17CO029 

Transfer from Operational 
Revenue 

2019/06/01 

2019/06/30 

All 

22 

Director: Comm un ity Services 

Community and 5odal Services [Core 
function] - Community Halls and Facilities 

Replace 2 Stoves: Civic Centre 

17CO015 

Transfer from Operational 
Revenue 

2018/09M 

2018/09/30 

All 

23 

Director Community Services 

Community and Social Services [Core 
function] -Community Halls and Fadlities 

Vehldes 

17CS14D 

Specify 

2018/11/01 

2018/11/30 

28 

24 

1 

Director: Commu n Ity Services 

Community and Sodal Services [Cora 
function] - Com m u n Ity Halls and Fadl 1 ties 

3x Projectors & Screens 

17C0032 

Transfer from Operational 
Revenue 

2019/06/01 

2019/06/30 

28 

25 

Director: Community Services ^ 

Community and Social Services [Core ( 

function] - Community Halls and Facilities 

Computer Hardware - Area Offices 

17COOQ8 

rra nsfer from Operation al 
Revenue 

2019/06/01 

2019/06/30 

28 

26 

i 

Director: Com muntty Services ^ 

Community and Social Services [Gore 
Function] - Community Halls and Fadlities 

Civic Centre Pv Panels 

17ET064 

Specify 

2018/07/01 

2019/06/30 

28 

27 

Director; Community Services j 

CommunttyandSodal Services [Core ( 

Function] - Community Halls and Fadlities 

New Dawn Park Community Hall 

17CO055 ! 

Transfer from Operational 
Revenue 

2019/06/01 

2019/06/30 

16 
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JVumfer Number Number Number Number Number Number Number Number Number Number Number 437,535,575.00 


8 , 333.00 

8 , 333.00 

8 , 333.00 

8 , 333.00 

8 , 333.00 

8 , 333.00 

8 > 333.00 

8 , 333.00 

8 , 333.00 

8 , 333.00 

8 , 333.00 

8 , 337.00 

100 , 000.00 

0.00 

75 , 000.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.00 

aoo 

0.00 

aoo 

75 , 000,00 

0.00 

10 , 000.00 

0.00 

0.00 

0.00 

0.00 

OjOO 

OjOO 

0.00 

0.00 

0.00 

0.00 

10 , 000.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4,166j00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4,17440 

50 , 000.00 

0.00 

0.00 

0.00 

0.00 

600 , 000.00 

aoo 

aoo 

0.00 

0.00 

0.00 

0.00 

0.00 

600400.00 

8 , 333.00 

8833-00 

8 , 333.00 

8 , 333.00 

8 , 333.00 

8 , 333.00 

8 , 333.00 

8 , 333.00 

8 , 333.00 

8 , 333.00 

8 ^ 33-00 

8 , 337.00 

100400.00 

0.00 

0.00 

0.00 

0.00 

600 , 000.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.00 

040 

600 , 000.00 

0.00 

0.00 

0.00 

30 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

30 , 000.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.00 

150 , 000.00 

0 j 00 

0 j 00 

0.00 

0.00 

0.00 

150 , 000.00 

4 , 166.00 

4 , 166:00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4,174j00 

50 , 000.00 

2 , 500.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

240040 

0.00 

0.00 

30 , 000.00 

0,00 

aoo 

OjOO 

0.00 

aoo 

OjOO 

aoo 

0.00 

0.00 

30 , 000.00 

0.00 

100 , 000.00 

0.00 

0.00 

0.00 

0.00 

aoo 

aoo 

0.00 

0.00 

aoo 

0.00 

100 , 000.00 

8 ,OOOJOO 

0.00 

0.00 

aoo 

0.00 

0.00 

0.00 

0.00 

OjOO 

0.00 

0.00 

aoo 

8 , 000.00 

240040 

2 , 500.00 

2 , 50(100 

2 , 500.00 

2 , 500.00 

240040 

2 , 500.00 

2 , 500.00 

2 , 500.00 

2 , 500.00 

2 , 500.00 

84 , 600.00 

ii2,ioaoo 

0.00 

0.00 

0.00 

100 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

100,00040 

0.00 

30 , 000.00 

0.00 

aoo 

aoo 

0.00 

0 j 00 

aoo 

0.00 

0.00 

aoo 

0.00 

30 , 000.00 

0.00 

188 , 000,00 

0.00 

aoo 

0.00 

0.00 

0.00 

aoo 

aoo 

0.00 

0.00 

aoo 

188,00040 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

280 , 000.00 

aoo 

0.00 

0.00 

280 , 000.00 

20 , 000.00 

0.00 

0.00 

aoo 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

aoo 

20,00040 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

OjOO 

0.00 

0.00 

aoo 

0.00 

- 14 , 470.00 

-1447040 

0.00 

35 , 000.00 

0.00 

aoo 

0.00 

0.00 

o.oa 

aoo 

0.00 

0.00 

0.00 

- 16 , 880.00 

18,12040 

0.00 

0.00 

0.00 

aoo 

600000.00 

0.00 

aoo 

OjOO 

0.00 

aoo 

aoo 

0.00 

600 , 000.00 

0,00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

aoo 

0.00 ■ 

0.00 

• 2 , 140.00 

- 2,14040 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.OO 

aoo 

aoo 

•11490.00 

- 11 , 390.00 

166 , 666.00 

166 , 666.00 

166 , 666.00 

166 , 666.00 

166 , 666.00 

166 , 666.00 

166,66640 

166 , 666.00 

166 , 666.00 

166 , 666.00 

166 , 666.00 

166 , 674.00 

24OO4OO.OO 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

aoo 

0.00 

aoo 

- 34 , 310.00 | 

- 34 , 310.00 
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Capital projects for the 2018/19 financial year 
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65000 character: 

Assist rtf. 

YVYY/MM/DD 

YYYY/MM/QD 

MunRrf 

mjMnrtwrf; 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

437,535,57500 

28 

Director: Community Services 

Community and Social Services {Core 
function] - Community Halls and Facilities 

Upgrading Of Haarlem Community Hall 

17C0O5Q 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

24 


4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,16600 

4,16600 

4,16600 

4,174.00 

5080000 

29 

Director: Community Services 

Community and Social Services [Core 
function] - Community Halls and Facilities 

Palisade Fence & Gate - Haarlem Hall 

17C0039 

Transfer from Operational 
Revenue 

2019/01/01 

2019/01/31 

24 


0,00 

aoo 

0.00 

0.00 

0.00 

0.00 

150,000.00 

0.00 

aoo 

000 

0.00 

0.00 

150,00000 

30 

Director: Community Services 

Community and Social Services [Core 
function] - Community Halfsand Facilities 

Unlondale Community Hall Upgrade 

17COQ44 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

25 


4,166.00 

4,166.00 

4 , 166 j 00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,174.00 

50,000.00 

31 

Director: Community Services 

Community and Sodal Services [Core 
function] - Community Ha Ns and Facilities 

Replace Roof; Conville Community Hall 

17CO054 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

17 


0.00 

0.00 

466,655.00 

0.00 

aoo 

0.00 

0.00 

000 

000 

000 

000 

000 

466,65500 

32 

Director: Corporate Services 

Finance and Administration [Core function] 

- Human Resources 

Sound Proof Committee Room - Human 

Resources 

18CO09O 

Transfer from Operational 

Revenue 

2018/10/01 

2018/10/30 

28 


0.00 

0.00 

0.00 

10,000.00 

080 

0.00 

0.00 

000 

aoo 

0.00 

0.00 

0.00 

1000000 

33 

Director: Corporate Services 

Finance and Administration [Core function] 

- Human Resources 

Fire Pa System - HR 

1BCOQ99 

Transfer from Operational 

Revenue 

2018/09/01 

2019/02/28 

AN 


0.00 

0.00 

20,000.00 

20,000.00 

20,000.00 

20,000.00 

20800.00 

110,000.00 

000 

0.00 

aoo 

000 

210,00000 

34 

Director: Corporate Services 

Finance and Administration [Core function] 

- Human Resources 

Printer • Fire Detection System (Human 
Resources) 

18CO088 

Transfer from Operational 

Revenue 

2018/08/01 

2018/08/31 

28 


0.00 

12,000.00 

0.00 

0.00 

0.00 

0.00 

0,00 

000 

0.00 

0.00 

0.00 

0.00 

12000.00 

35 

Director: Corporate Services 

Finance and Administration [Core function] 

- Human Resources 

Furniture - Human Resources (New 
Appointments) 

18COQB7 

Transfer from Operational 

Revenue 

2019/02/01 

2019/02/26 

28 


0.00 

aoo 

0.00 

aoo 

aoo 

0.00 

0.00 

30,000.00 

000 

000 

0.00 

0.00 

30,00000 

36 

Director; Corporate Services 

Finance and Administration [Core function] 

- Human Resources 

Camera - Human Resources 

13CO086 

Transfer from Operational 

Revenue 

2018/08/01 

2018/06/31 

28 


0.00 

2,500.00 

0.00 

0.00 

0.00 

0.00 

0.00 

000 

0.00 

0.00 

0.00 

0.00 

2,50000 

37 

Director: Corporate Services 

Finance and Administration [Core function] 

- Human Resources 

Upgrade Human Resources Filing 

System 

1800065 

Transfer from Operational 

Revenue 

2018/11/01 

2016/11/30 

28 


0.00 

aoo 

0.00 

aoo 

30,000.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.00 

0,00 

3000000 

36 

Director corporate Services 

Finance and Administration [Gorefunctlonl 
- Human Resources 

Gas Meter - Human Resources 

18C0091 

Transfer from Operational 

Revenue 

2018/09/01 

2016/09/30 

26 


0.00 

aoo 

7,500.00 

aoo 

0.00 

0.00 

aoo 

0.00 

0.00 

000 

0.00 

000 

7,50000 

39 

Director* Community Services 

Community and Sodal Services [Core 
function] - Community Halls and Facilities 

Replace Curtains And Blinds- 
Lawaai karri p Hall 

1BCO071 

Transfer from Operational 
Revenue 

2019/03/01 

2019/03/31 

7 


0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

80,000.00 

aoo 

0.00 

0.00 

80000.00 

40 

Director Community Services 

Community and Social Services [Core 
function] - Community Halls and Fadlities 

Upgrade Kitchen • Lawaaikamp Hall 

18COO70 

Transfer from Operational 
Revenue 

2018/07/01 

2018/07/31 

7 


50,000.00 

aoo 

aaa 

0.00 

0.00 

0.00 

aoo 

0.00 

000 

0.00 

aoo 

000 

50,00000 

41 

Director: Community Services 

Community and Social Services [Core 
function] - Community Halls and Fadlities 

Repair Floor - Pacs Hall 

17G0037 

Transfer from Operational 
Revenue 

2018/07/31 

2019/06/30 

16 


40,600.00 

40,600.00 

40,600.00 

40,600.00 

40,600.00 

40800.00 

40,60080 

40 , 60 a 00 

40,600.00 

40,60000 

40,60000 

40,60000 

487,20000 

42 

Director: Community Services 

Community and Social Services [Core 
function] - Community Halls and Fadlities 

Upgrade Kitchen - Parkdene Hall 

1SC0093 

Transfer from Operational 
Revenue 

2016/08/01 

2018/08/31 

8 


0.00 

50,000.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.00 

0.00 

aoo 

0.00 

5000000 

43 

Director: Community Services 

Community and Social Services [Core 
function] - Community Halls and Fadlities 

Beta Fence - Parkdene Hall 

18CO094 

Transfer from Operational 
Revenue 

2019/03/01 

2019/03/31 

8 


0.00 

0.00 

aoo 

0.00 

aoo 

0.00 

000 

aoo 

120,000.00 

000 

000 

000 

120,000.00 

44 

Director; Community Services 

Community and Social Services [Core 
function] - Community Halls and Fadlities 

Repair Celling -Rosemore Hall 

18CO074 

Transfer from Operational 
Revenue - 

2018/08/01 

2018/06/31 

6 


0.00 

80,000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

aoo 

0.00 

aoo 

8000000 

45 

Director Community Services 

Community and Sodal Services [Core 
function] 'Community Halls and Facilities 

Store Room & Office - Rosemore 

17COQ36 

Transfer from Operational r 
Revenue 

2018/11/01 

2018/11/30 

6 


0.00 

0.00 

aoo 

0.00 

160800-00 

0.00 

000 

0.00 

0.00 

000 

000 

0.00 

16000000 

46 

Director; Community Services 

Community and Social Services [Core 
function] - Community Halls and Fadlities 

Tables & Chairs: Thusong Centre 

180X183 

Transfer from Operational 
Revenue 

2018/07/01 

2016/07/31 

13 


50,000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

aoo 

aoo 

5000000 

47 

Director: Community Services 

Community and Social Services [Core 
function] - Community Halls and Facilities 

Upgrade Kitchen - Thusong centre 

18 CO 084 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

13 


0.00 

0.00 

50,000.00 

0.00 

0.00 

aoo 

000 

000 

0.00 

000 

0.00 

0.00 

50,000.00 

48 

Director Community Services 

Community and Sodal Services [Core 
function] - Community Halls and Fadlities 

Upgrade Kitchen - Touwsranten Hall 

18CO078 

Transfer from Operational 
Revenue 

2018/06/01 

2018/08/31 

4 


0.00 

50,000.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

aoo 

aoo 

0.00 

aoo 

50000.00 

49 

Director: Community Services 

Community and Sodai Services [Core 
function] • Community Halls and Facilities 

Replace Curtains And Blinds - 
Touwsranten Hall 

18CO079 

Transfer from Operational 
Revenue 

2019/03/01 

2019/03/31 

4 


0.00 

0.00 

aoo 

0.00 

0.00 

aoo 

000 

000 

80800-00 

0.00 

0.00 

0.00 

80000.00 

50 

Director. Community Services 

Community and Sodal Services [Core 
function] - Community Halls and Fadlities 

A1 icons - Haarlem Library-Dm a 

17C5197 

Transfer from Operational 
Revenue 

2018/06/01 

2018/06/31 

24 


0.00 

14,000.00 

0.00 

aoo 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.00 

1400000 

51 

Director Community Services 

Communtty and Social Sen/tces [Core 
function] - Community Halls and Facilities 

Thembalethu Library 

17CS196 

Transfer from Operational 
Revenue 

2016/12/01 

2018/12/31 

13 


0.00 

0.00 

0.00 

0.00 

0.00 

250,000.00 

0.00 

0.00 

000 

000 

000 

000 

25000000 

52 

Director. Community Services 

Comm unity and Sodal Services [Core | 

function] - Community Halls and Fadlities 

Pacaltsdorp Library 

17CS195 

Transfer from Operational 
Revenue 

2018/12/01 

2018/12/31 

16 


0.00 

aoo 

aoo 

aoo 

0.00 

250,000.00 

000 

aoo 

000 

aoo 

aoo 

aoo 

250000.00 

53 

Director: Community Services 

Community and Sodal Services [Core ( 

function] - Community Halls and Facilities 

Blanco Library 

17CS194 ! 

Transfer from Operational 
Revenue 

2016/12/01 

2018/12/31 

1 


0.00 

0.00 

0.00 

aoo 

0.00 

250,000.00 

000 

aoo 

000 

000 

000 

000 

25000000 

54 

i 

Director: Community Services i 

Community and Sodal Services [Core 
Function] - Cemeteries, Funeral Parlours 1 
and Crematoriums 

Security Cameras - Cemeteries 

18C5012 ! 

Transfer from Operational 
Revenue 

2019/03/01 

2019/03/31 

All 


0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

50,000.00 

0.00 

aoo 

aoo 

50,000.00 

55 

i 

Director: Community Services 1 

i 

Community and Sodal Services [Gore 

Function] -Cemeteries, Funeral Parlours > 

and Crematoriums 

Wall At Ce me try 

18C5010 

Transfer from Operational 
Revenue 

2016/09/01 

2018/09/30 

1S;19 


0.00 

0.00 

50,000.00 

aoo 

0.00 

0.00 

000 

0.00 

000 

0.00 

0.00 

000 

5000000 

56 

i 

Director: CommunityServtces 1 

Community and Sodal Services [Core 
function] - Cemeteries, Funeral Parlours < 
and Crematoriums 

3rave Cages 

18CS011 

Transfer from Operational 
Revenue 

2016/09/01 

2018/11/30 

All 


aoo 

0.00 

25,000.00 

0.00 

25800.00 

0.00 

000 

0.00 

0.00 

000 

000 

0.00 

50000.00 
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57 

Director: Community Services 

Community end Social Services [Core 
function] - Cemeteries, Funeral Parlours 
end Crematoriums 

Extention Of Cemetries - George 

17CS146 

Transfer from Operational 
Revenue 

2018/08/01 

2019/05/31 

28 

56 

Director: Community Services 

Community and Sodal Services [Core 
function] - Cemeteries, Funeral Parlours 
and Crematoriums 

Extention Of Cemetries - Unlondaie 

17CS144 

Transfer from Operational 
Revenue 

2018/09/01 

2018/11/30 

25 

59 

Director: Community Services 

Community and Social Services [Core 
function] -Cemeteries, Funeral Parlours 
and Crematoriums 

Security Lighting At Cemetries 

17CS145 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

60 

Director: Community Services 

Environmental Protection [Core f unction] - 
Biodiversity and Landscape 

Computers - Corns Admin 

17CS001 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

61 

Director: Community Services 

Environmental Protection [Core function] - 
Biodiversity and Landscape 

End User Equipment (Pc's Laptops And 
Peripheral Devices) - Com 5er 

18C5038 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

62 

Director: Community Services 

Environmental Protection [Core function] - 
Biodiversity and Landscape 

Furniture & Office Equipment - Corns 
Admin 

17CS002 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

63 

Director: community Services 

Environmental Protection [Core function] - 
Biodiversity and Landscape 

Extension Of Reception Area - Corns 
Admin 

17C5003 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

64 

Director Community Services 

Community and Social Services [Core 
function] - Libraries and Archives 

Furniture & Office Equipment - Bib 

17CS070 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

28 

65 

Director: Community Services 

Community and Social Services [Core 
function] - Libraries and Archives 

Laptops - Bib 

17C506S 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

28 

66 

Director Community Services 

5portand Recreation [Core function] - 
Recreational Facilities 

Weedeaters - Dma Community 

18CSQ22 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

25 

67 

Director: Community Services 

Sport and Recreation [Core function] - 
Recreational Facilities 

Herbicide Pressure Sprayer - Dma 

18C5030 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

25 

68 

Director Community Services 

Sport and Recreation [Core function] - 
Recreational Facilities 

Electrical Drill - Dma 

18C5029 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

25 

69 

Director: Community Services 

Sport and Recreation [Core function] - 
Recreational Facilities 

Falcon Lawn Mover - Dma 

16CS028 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

25 

70 

Director: Community Services 

Sport and Recreation [core function] - 
Recreational Facilities 

Concrete Mixer - Dma 

18CS027 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

25 

71 

Director: Community Services 

Sport and Recreation [Core function] - 
Recreational Facilities 

Lawn Mover - Dma 

1BCS026 

Transfer from Operational 
Revenue 

2019/01/01 

2019/01/31 

25 

72 

Director Community Services 

Sport and Recreation [Core function] - 
Recreational Facilities 

Generators - Dma 

18CS025 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

25 

73 

Director: Community Services 

Sport and Recreation rcore function] - 
Recreational Facilities 

Pole Truners - Dma Community 

18CS024 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

25 

74 

Director* Community Services 

Sport and Recreation [Core function] - 
Recreational Facilities 

Chainsaw - Dma Community 

18C5023 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

25 

75 

Director- Community Services 

Sport and Recreation [Core function] • 
Recreational Facilities 

Develop & Upgrade Facilities AtGwaing 
River Mouth 

17C5086 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

23 

76 

Director: Community Services 

Sport and Recreation [Core functionl - 
Recreational Facilities 

Tractor Weed Eater - Parks 

18CS013 

Transfer from Operational 
Revenue 

2019/02/01 

2019/02/28 

All 

77 

Director: Community Services 

Sport and Recreation [Core function] • 
Recreational Facilities 

Thembalethu Thusong Centre 

16CS014 

Transfer from Operational 
Revenue 

2018/12/01 

2018/12/31 

18:19 

78 

Director Community Services 

Sport and Recreation [Core function] - 
Recreational Facilities 

Upgrade Toilets - Beach Areas 

17CS090 

Transfer from Operational 
Revenue 

2018/06/01 

2018/11/30 

All 

79 

Director: Community Services 

Sport and Recreation [core function] - 
Recreational Facilities 

Chainsaw - Parks 

17CS0B2 

Transfer from Operational 
Revenue 

2018/10/01 

2018/10/31 

All 

80 

Director: Community Services 

Sport and Recreation [Core funeftonj - 
Recreational Facilities 

Paaisae • Parks 

17CS063 

Transfer from Operational 
Revenue 

2018/10/01 

2018/10/31 

All 

81 

Director: Community Services 

Sport and Recreation [Core function] - 
Recreational Facilities 

Heavy Duty "Bosslekapper” - Parks 

17CS080 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

All 

82 

Director. Community Services 

Waste Management [Core functlonj - Solid 
Waste Removal 

Bulk Refuse Containers 

17C5087 

Transfer from Operational 
Revenue 

2018/11/01 

2018/11/30 

All 

83 

Director, Community Services 

Waste Management [Core function] - Solid 
Waste Removal 

Recycling Equipment-Transfer Station 

18CS032 

Transfer from Operational 
Revenue 

2018/11/01 

2019/02/28 

All 

84 

Director: Community Services 

Waste Management ICore function] - Solid 
Waste Removal 

Weed Eater - Cleansing Services 

18CS031 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 

85 

Director 1 Community Services 

Waste Management [Core function] - Solid 
Waste Removal 

Wheels • Bulk Refuse Containers 

18CS033 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

AN 

86 

Director: Community Services 

Waste Management [Core function] -Solid , 
Waste Removal 

TLB 

17CEQ99 

Specify 

2018/12/01 

2018/12/31 

28 

87 

Director: Community Services , 

Waste Management [Core function] - Solid 
Waste Removal 

Building Of Compost Plant 

17CS091 

Transfer from Operational 
Revenue 

2018/09/01 

2019/02/28 

AN 

88 

Director: Comm unity Services , 

waste Management [Core function] - Solid 
Waste Removal 

Upgrade Toilets - Beach Areas 

17CS090 ! 

Transfer from Operational 
Revenue 

2018/08/01 

2018/11/30 

All 

89 1 

i 

Director: Community Services ( 

Waste Management [Core function] - Solid ^ 
waste Removal 

Extension Of Transfer Station 

17C5094 ! 

Transfer from Operational 
Revenue 

2018/09/01 

2019/06/30 

AN 

90 1 

i 

Director: Comm un Ity Services ^ 

Waste Management iCorefunction] -Solid 
Waste Removal 

Upgrade Public Toilets 

17CS089 ( 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 

91 J 

Director: Community Services | 

Waste Management [Core function] - Solid ^ 
Waste Removal 

feb Rubber Wheels 

17CS104 ] 

Transfer from Operational 
Revenue 

2018/09/01 

2019/06/30 

AN 

92 1 

Director: Com mun tty Services | 

Waste Management [Core function] - Solid f 
Waste Removal 

Rehabilitation Of Landfill Site 

17CS093 

rransfer from Operational 
Revenue 

2018/08/01 

2019/02/28 

AJI 

93 1 

Director: CommunltyServIces J 

Waste Management [Core function] -Solid f 
Waste Removal 

Rehabilitation Of Uniondale Landfill Site 

17CS095 

rransfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

25 

94 1 

Director: Community Services J 

Waste Management [Cora function] - Solid ^ 
Waste Removal 

rransfer Facility Uniondale 

17CS096 J 

rransfer from Operational 
Revenue 

2018/09/01 

2019/06/30 

25 

95 1 

Director: Com mun ity Services | 

Waste Management [Core function] - Solid l 
Waste Removal i 

Sulk Refuse Containers: Transfer 

Station 

17C5088 ^ 

rransfer from Operational 
Revenue 

2018/10/01 

2018/10/31 

28 


"."r 1 
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fife’*-' 
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Number 


Number Number 


437,535475.00 


0.00 

100,000.00 

0.00 

100,000.00 

0.00 

0.00 

100,000.00 

0.00 

100,00040 

0.00 

100400.00 

040 

150,000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

100,000.00 

040 

0.00 

040 

0.00 

15040040 

0.00 

250,000.00 

12,500.00 

12,500.00 

12,500.00 

12400.0a 

12400.00 

12400.00 

1240040 

12,500.00 

12,500.00 

12,500.00 

12,500.00 

12,500.00 

150,000.00 

1,041.00 

1,041.00 

1,041.00 

1,04140 

1,041.00 

1,041.00 

1,041.00 

144100 

1,04140 

1,041.00 

1,041.00 

1,04940 

12,50040 

16,500.00 

16,500.00 

16,500.00 

16,500.00 

1640040 

16400.00 

1640040 

16,500.00 

16,500.00 

16,500i00 

16,50040 

16,50040 

198400.00 

1,666.00 

1,666.00 

1,666.00 

1,666.00 

1,66640 

1,666.00 

146640 

1,666.00 

1,666.00 

1,666.00 

1,666.00 

1,67440 

20,00040 

16,666.00 

16,666.00 

16,66640 

16,666.00 

16,66640 

16,66640 

16,666.00 

16,666.00 

1646640 

16,666.00 

16,66640 

16,674.00 

200400.00 

0.00 

30,00040 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

040 

040 

0.00 

0.00 

30400.00 

0.00 

50,000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

040 

0.00 

0.00 

0.00 

040 

50400.00 

5,833.00 

5^33.00 

5,83340 

5,833.00 

543340 

5,83340 

5,833.00 

5,833.00 

5,833.00 

5,83340 

5,83340 

5,837.00 

70400.00 

1,000.00 

1,000.00 

1400.00 

1400.00 

1,000,00 

1400.00 

140040 

140040 

1,000.00 

1,000.00 

1,000.00 

1,000.00 

12,00040 

0.00 

0.00 

5,00040 

0.00 

040 

040 

0.00 

0.00 

040 

040 

040 

aoo 

5400.00 

2,500.00 

2,500.00 

24oo-(K> 

2,50040 

2,50040 

2,500.00 

2,500.00 

2,500.00 

2,500.00 

2,500.00 

2,500.00 

2,500.00 

30,00040 

2,500.00 

2400.00 

2,50040 

2400.00 

2,500.00 

2,50040 

2400.00 

2,500.00 

2,500.00 

2,500.00 

2,50040 

2,500.00 

so4oaoo 

0.00 

0.00 

0.00 

040 

0.00 

0.00 

30,00040 

040 

0.00 

0.00 

0.00 

0.00 

30,00040 

1,666.00 

1466.00 

1,666.00 

146640 

1,66640 

1466.00 

1466.00 

1466.00 

1,66640 

1,66640 

1,666.00 

1,67440 

20,000.00 

0.00 

30,000.00 

0.00 

0.00 

0.00 

0.00 

040 

040 

0.00 

0.00 

aoo 

aoo 

30,000.00 

1,666.00 

1,666.00 

1,666.00 

1466.00 

1,66640 

1466.00 

1,666.00 

1466.00 

1,666.00 

1,666.00 

1,666.00 

1,674.00 

20460-00 

0.00 

0.00 

500400.00 

0.00 

500400.00 

040 

0.00 

040 

040 

040 

aoo 

0.00 

1400,00040 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

040 

65,00040 

040 

040 

0.00 

040 

65400-00 

0.00 

0.00 

040 

0.00 

040 

45400.00 

040 

040 

040 

040 

aoo 

0.00 

45,00040 

0.00 

200,000.00 

0.00 

25040040 

50,000.00 

0.00 

0L00 

040 

040 

040 

0.00 

0.00 

500400.00 

0.00 

0,00 

040 

2140040 

040 

040 

040 

0.00 

040 

aoo 

0.00 

aoo 

21,000.00 

0.00 

0.00 

0.00 

30,00040 

040 

0.00 

0.00 

040 

040 

040 

040 

0.00 

30,000.00 

0.00 

30,000.00 

040 

0.00 

040 

040 

040 

0.00 

040 

aoo 

aoo 

aoo 

30,00040 

0.00 

0.00 

0.00 

0.00 

150,000100 

0.00 

0.00 

0.00 

040 

040 

040 

040 

150400-00 

0.00 

0.00 

040 

0.00 

500400.00 

0.00 

040 

2,000400.00 

040 

0.00 

aoo 

aoo 

240040040 

625.00 

625.00 

625.00 

625.00 

625.00 

62540 

625.00 

62540 

625.00 

625.00 

62540 

625.00 

7,500.00 

333.00 

333.00 

333.00 

333.00 

33340 

333.00 

33340 

33340 

33340 

333.00 

333.00 

337.00 

4,00040 

0.00 

0.00 

0.00 

0.00 

1,000,000.00 

0.00 

040 

0.00 

0.00 

040 

040 

040 

1400,000.00 

0.00 

0.00 

50040040 

0.00 

040 

500,00040 

0.00 

500,000.00 

0.00 

0.00 

0.00 

aoo 

1,500,00040 

0.00 

200,000.00 

0.00 

250400.00 

50,00040 

0.00 

0.00 

0.00 

0.00 

040 

0.00 

040 

500,ooaoo 

0.00 

0.00 

25040040 

0.00 

0.00 

250,000.00 

0.00 

040 

250,00040 

040 

040 

250,00040 

1,00040040 

29,166.00 

29,166.00 

29,166.00 

29,16640 

29,16640 

29,16640 

23,166.00 

29,166.00 

29,166.00 

29,166.00 

29,16640 

29,17440 

350,000.00 

0.00 

0.00 

32400.00 

0.00 

0.00 

32400.00 

0.00 

0.00 

32,500.00 

040 

0.00 

32,500.00 

13040040 

0.00 

500,000.00 

0.00 

1400400.00 

040 

500,00040 

0.00 

500,00040 

0.00 

040 

aoo 

aoo 

2,500^00 

41,666.00 

41,666.00 

41,666.00 

4146640 

41,66640 

41,66640 

41,666.00 

41,66640 

41,66640 

41,66640 

41466.00 

41,674.00 

500400.00 

0.00 

0.00 

200,00040 

0.00 

0.00 

200,00040 

0.00 

0.00 

200,000.00 

040 

040 

2oo,ooaoo 

80040040 

0.00 

0.00 

0.00 

500400-00 

040 

0.00 

0.00 

040 

0.00 

aoo 

aoo 

040 

500,00040 
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Capital projects for the 2018/19 financial year 
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Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

437,535,575.00 

96 

Director: Community Services 

Waste Management [Core function] - Solid 
Waste Removal 

Computers - Refuse Removal 

1BCS035 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 


1,041.00 

1,041.00 

1,041,00 

1,041.00 

1,041.00 

1,041.00 

1,041.00 

1,041.00 

1,041.00 

1,041.00 

1,041.00 

1,049.00 

12,50000 

97 

Director: Community Services 

Waste Management [Core function] - Solid 
Waste Removal 

Refuse Compactor Isuzu - Replacement 

17CS150 

Specify 

2019/02/01 

2019/02/28 

28 


0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

000 

2,000,000-00 

000 

000 

0.00 

0.00 

2/100,000.00 

98 

Director: Community Services 

Waste Management [Core functionj - Solid 
Waste Removal 

Refuse Compactor Nissan - 
Replacement 

17 C$149 

Specify 

2019/02/01 

2019/02/28 

28 


0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

2,000,000.00 

000 

0.00 

0.00 

0.00 

2,000,00000 

99 

Director: Community Services 

Waste Management [Core function] - Solid 
Waste Removal 

Upgrade Cleansing Camp 

18CS034 

Transfer from Operational 
Revenue 

2018/11/01 

2018/11/30 

28 


0.00 

0.00 

0l0D 

250,000.00 

0.00 

0.00 

0.00 

0.00 

000 

0.00 

0.00 

0.00 

250,000.00 

100 

Director: Community Services 

Waste Management [Core function] - Solid 
Waste Removal 

Bakkles - Foremen - Refuse Removal 

18CS036 

Specify 

2018/11/01 

2018/11/30 

28 


0.00 

0.00 

0.00 

0.00 

200,000.00 

0.00 

0.00 

000 

aoo 

0.00 

0.00 

aoo 

200,000.00 

101 

Director; Community Services 

Waste Management [Core function] - Solid 
Waste Removal 

Bakkla - Maintenance - Transfer Station 

18CS037 

Specify 

2018/11/01 

2018/11/30 

28 


0.00 

0.00 

0.00 

0.00 

200,000.00 

0.00 

0.00 

000 

000 

000 

0.00 

0.00 

200,000.00 

102 

Director Community Services 

waste Management [Core function] - Solid 
Waste Removal 

Furniture For Transfer Station 

17CS097 

Transfer from Operational 
Revenue 

2018/09/01 

2019/06/30 

28 


0.00 

0.00 

10,000.00 

0.00 

0.00 

10,000.00 

0.00 

000 

10,000.00 

aoo 

aoo 

10,000.00 

40000.00 

103 

Director Planning and 
Development 

Planning and Development [Core function] 
Development Facilitation 

Step Ladder 

17CS188 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

28 


0.00 

2,000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

000 

0.00 

0.00 

0.00 

2000.00 

104 

Director Planning and 
Development 

Planning and Development [Core function] 
Development Facilitation 

Backdrop 

17CS193 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

28 


0.00 

5,000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.00 

0.00 

aoo 

5,00000 

105 

Director: Planning and 
Development 

Planning and Development rCore function! 
Development Facilitation 

Banners 

17CS192 

Transfer from Operational 
Revenue 

2018/10/01 

2018/10/30 

28 


0.00 

0.00 

OlOO 

32,000.00 

0.00 

0.00 

0.00 

0.00 

000 

000 

0.00 

000 

32000.00 

106 

Director: Planning and 
Development 

Planning and Development [Core function] 
Development Facilitation 

Gazebos 

17C5191 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

28 


0.00 

0.00 

20,000.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.00 

0.00 

aoo 

20,00000 

107 

Director: Planning and 
Development 

Planning and Development [core function] 
Development Facilitation 

Furniture & Equipment-Social 

17CS006 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

28 


0.00 

0.00 

30,000.00 

0.00 

0.00 

0.00 

0 j 00 

000 

aoo 

000 

aoo 

0.00 

30000.00 

108 

Director: Planning and 
Development 

Planning and Development [Core function] 
Development Facilitation 

Laptops - Social 

17C5005 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

28 


0.00 

0.00 

12,500.00 

0.00 

0.00 

0.00 

0.00 

aoo 

aoo 

aoo 

0.00 

aao 

12,50000 

109 

Director; Planning and 
Development 

Planning and Development [Core function] 
Development Facilitation 

Screen 

17CS190 

Transfer from Operational 
Revenue 

2018/08/01 

2018/06/31 

28 


0.00 

2,000,00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.00 

0.00 

2,000.00 

110 

Director Planning and 
Development 

Planning and Development [Core function] 
Development Facilitation 

Data Projector 

17C5189 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

28 


0.00 

3,000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

000 

000 

0.00 

0.00 

3,00000 

111 

Director. Planning and 
Development 

Planning and Development [Cone function] 
Development Facilitation 

Al r-Condi t Ion Ing - Youth Centre 

1BCS039 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 


1,500.00 

1,500.00 

1,500.00 

1,500.00 

1,500.00 

1,500.00 

1,500.00 

1,500.00 

1,500.00 

1,500.00 

1,500.00 

1,50000 

18000.00 

112 

Director' Planning and 
Development 

Planning and Development [Core function] 
Development Facilitation 

Blinds-Youth Centre 

18CS040 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 


1,666.00 

1,666.00 

1,666.00 

1,666.00 

1,666.00 

1,666.00 

1,666.00 

1,666.00 

1,666.00 

1,666.00 

1,666.00 

1,674.00 

2o,0oaoo 

113 

Director: Planmngand 
Development 

Planning and Development [Core function; ■ 
Development Facilitation 

Camera 

17CS187 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

All 


0.00 

0.00 

7,000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

aoo 

aoo 

700000 

114 

Director Planning and 
Development 

Planning and Development [Core function] ■ 
Development Facilitation 

Camera- Youth Centre 

18CS041 

Transfer from Operational , 
Revenue 

2018/07/01 

2019/06/30 

All 


458.00 

458.00 

458.00 

458.00 

458.00 

45&00 

45800 

458.00 

458.00 

458.00 

458.00 

462.00 

5000.00 

115 

Director Planning and 
Development 

Planning and Development [Core function] - 
Development Facilitation 

Computer Equipment - Youth Centre 

18CS042 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

28 


0.00 

37,500.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

aoo 

0.00 

0.00 

37,50000 

116 

Director: Planning and 
Development 

Planning and Development [Core function] ■ 
Development Facilitation 

Furniture And Office Equipment - 
Youth Centre 

18C5043 

Transfer from operational 
Revenue 

2018/07/01 

2019/06/30 

All 


3,350.00 

3,350.00 

3,350.00 

3,350.00 

3,350.00 

3,350.00 

3,350.00 

3,350.00 

3,350.00 

3,35000 

3,350.00 

3,350.00 

40,200.00 

117 

Director Community Services 

Sport and Recreation [Core function] - 
Sports Grounds and Stadiums 

Brusheutter- Sport 

17CS119 

Transfer from Operationa 1 . 
Revenue 

2018/09/01 

2019/06/30 

28 


0.00 

0.00 

1,925.00 

0.00 

0.00 

1,925.00 

0.00 

aoo 

1,92500 

0.00 

aoo 

1,92500 

7,70000 

118 

Director' Community Services 

Sport and Recreation fCore function] - 
Sports Grounds and Stadiums 

Tods - Sport 

17CS124 

Transfer from Operational 
Revenue 

2018/10/01 

2018/10/31 

28 


0.00 

0.00 

OLOO 

4,400:00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

4/400.00 

119 

Director: Community Services 

Sport and Recreation [Core function] - 
Sports Grounds and Stadiums 

Fencing - Sport Grounds Dma 

18CS008 

Transfer from Operational 
Revenue 

2019/02/01 

2019/02/28 

25 


0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

250,00000 

000 

0.00 

0.00 

0.00 

25000000 

120 

Director' Community Services 

Sport and Recreation [Core function] - 
Sports Grounds and Stadiums 

Ride On Lawnmower 

17CS107 

Transfer from Operational 
Revenue 

2018/12/01 

2018/12/31 

28 


0.00 

0.00 

0.00 

0.00 

0.00 

65,000.00 

0.00 

0.00 

aoo 

aoo 

aoo 

aoo 

65000.00 

121 

Director Community Services 

Sport and Recreation [Core function] - 
Sports Grounds and stadiums 

Upgrade Swimmingpool - Union dale 

17 CO 042 

Transfer from Operational 
Revenue 

2018/07/01 

2019/08/30 

25 


10,000.00 

10,000.00 

10,000.00 

10,000.00 

10,000.00 

10,000.00 

10,000.00 

10,000.00 

10,00000 

10,000.00 

10,000.00 

10,000.00 

12000000 

122 

Director* Community Services 

Sport and Recreation TCore function] - 
Sports Grounds and Stadiums 

Office Furniture - Sport 

17CS125 

Transfer from Operational 
Revenue 

2018/12/01 

2019/06/30 

28 


0.00 

0.00 

0.00 

0.00 

0.00 

11,000.00 

0.00 

000 

0.00 

0.00 

aoo 

11,000.00 

22,00000 

123 

Director. Community Services 

Sport and Recreation [Core function] ■* 
Sports Grounds and Stadiums 

Floodlights At Pacaltsdorp Sport 

Ground 

17CS115 

Transfer from Operational 
Revenue 

2018/10/01 

2018/10/31 

14 


0.00 

0.00 

0.00 

500,000.00 

0.00 

0.00 

0J» 

000 

aoo 

0.00 

aoo 

0.00 

500000.00 

124 

Director: Community Services 

Sport and Recreation [Core function] - 
Sports Grounds and Stadiums 

Upgrade Tennis & Netball Courts 

17CS108 

Transfer from Operational 
Revenue 

2019/02/01 

2019/02/28 

All 


0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0L00 

200,000.00 

0.00 

000 

0.00 

0.00 

200000.00 

125 

Director Community Services 

Sport and Recreation [Cora function] - 
Sports Grounds and Stadiums 

Grinder - Sport 

17CS122 

Transfer from Operational 
Revenue 

2018/10/01 

2018/10/31 

28 


0.00 

0.00 

0.00 

5,500.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

aoo 

aoo 

5,50000 

126 

Director: Community Services 

Sport and Recreation [Core function] - 
Sports Grounds and Stadiums 

Ladder - Sport 

17CS121 

Transfer from Operational 
Revenue 

2018/10/01 

2018/10/31 

28 


0.00 

0.00 

0.00 

4/400.00 

0.00 

0.00 

0.00 

000 

000 

000 

000 

0.00 

4000.00 

127 

Director: Community Services 

Sport and Recreation [Core function] - 
Sports Grounds and Stadiums 

Electric Drill (X2)-Sport 

17CS120 

Transfer from Operational 
Revenue 

2018/10/01 

2018/10/31 

28 


0.00 

0.00 

0.00 

7,700.00 

OjOO 

0.00 

0.00 

aoo 

0.00 

aoo 

0.00 

aoo 

7,70000 

128 

Director: Community Services 

Sport and Recreation [Core function] - 
Sports Grounds and Stadiums 

Generator - Sport 

17CS126 

Transfer from Operational 
Revenue 

2018/09/01 

2019/06/30 

28 


0.00 

0.00 

1,925.00 

0.00 

0.00 

1,925.00 

0.00 

000 

1,92500 

aoo 

0.00 

1,925.00 

7,70000 

129 

Director: Community Sendees 

Sport and Recreation [Core function] - 1 

Sports Grounds and Stadiums 

Welder - Sport 

17C5127 

Transfer from Operational 
Revenue 

2018/09/01 

2019/06/30 

28 ' 


0.00 

0.00 

1,375.00 

0.00 

0.00 

1075.00 

0.00 

0.00 

1,375.00 

000 

0.00 

1,375.00 

5000.00 

130 

Director: Community Services 

Sport and Recreation [Core function] - 
Sports Grounds and Stadiums 

ITailer X2 - Sport 

17CS109 

Transfer from Operational 
Revenue 

2019/02/01 

2019/02/28 

■£. 28 


0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

5000000 

aoo 

aoo 

aoo 

aoo 

50,000.00 

131 

Director 1 Community Services 

Sport and Recreation [Core function] - 
Sports Grounds and Stadiums 

rartan Track - Rosemore Sport Ground 

18CS001 

Municipal Infrastructure Grant 

2018/07/01 

2019/06/30 

6 


619,565.00 

619,565.00 

619,565.00 

619,565.00 

619,565.00 

619,565.00 

619065.00 

619,565.00 

619,56500 

619,565.00 

619,565.00 

619,568.00 

7,434,783.00 

132 

Director: Community Services 

Sport and Recreation [Core function] - ( 

Sports Grounds and Stadiums 

Laptop - Sport 

17CS123 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

28 


0.00 

25,000.00 

0.00 

0.00 

OjOO 

0.00 

0.00 

aoo 

0.00 

000 

0.00 

O.D0 

25,00000 

133 

Director: Community Services 

Sport and Recreation [Gore function] - ^ 

Sports Grounds and 5tadiums 

Ictv Cameras - Sport Facilities 

17CS155 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 


41,666.00 

41,666.00 

41,666.00 

41,666.00 

41,666.00 

41,666.00 

41,66600 

41,666.00 

41,666.00 

41,666.00 

41,666.00 

41,674.00 

500,00000 

134 

Director: Community Services 

Sport and Recreation [Core function] - 1 

Sports Grounds and 5tadlums ! 

Jpgrade Hospitality Suites (George] - 
Sport 

17CS154 

Transfer from Operational 
Revenue 

2018/12/01 

2018/12/31 

All 


0.00 

0.00 

0.00 

0.00 

0.00 

50,000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

000 

5000000 

135 

Director; Community Services 

Sport and Recreation [Core function] - „ 

Sports Grounds and Stadiums 

rhembalethu Upgrade Sport Facilities 

17CS173 l 

Municipal Infrastructure Grant 

2018/07/01 

2019/06/30 

9 


127,288.00 

127,288.00 

127,288.00 

127,288.00 

127,288.00 

127,288.00 

127,288.00 

127,28800 

127,28800 

127,288.00 

127,288.00 

127,28800 

1027,456.00 
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136 

Director: Community Services 

Sport and Recreation I Core function] - 
Sports Grounds and Stadiums 

Upgrade Parhdene Sport Facilities 

17CS172 

Municipal Infrastructure Grant 

2018/07/01 

2019/06/30 

8 

137 

Director Community Services 

Sport and Recreation [Core function] - 
Sports Grounds and Stadiums 

Fence - Lawaalkamp Sport Ground 

17CS110 

Transfer from Operational 
Revenue 

2019/02/01 

2019/02/28 

7 

133 

Director: Human Settlements 

Housing [Core function] - Housing 

Lawaaikamp Creche: Burglar Bars 

17HS018 

Transfer from Operational 
Revenue 

2019/03/01 

2019/04/30 

7 

139 

Director: Human Settlements 

Housing [Core function] ‘Housing 

Lawaalkamp Creche: Gas Storage Cage 

17HS017 

Transfer from Operational 

Revenue 

2018/03/01 

2018/06/31 

7 

140 

Director: Human Settlements 

Housing [Corefunction] -Housing 

Lawaalkamp Creche:Solar Security 

Lights 

18HS018 

Transfer from Operational 

Revenue 

2018/09/01 

2018/09/30 

7 

141 

Director: Human Settlements 

Housing [Core function] • Housing 

Stem bam be Creche: Paving 

18K501O 

Transfer from Operational 
Revenue 

2019/01/01 

2019/02/28 

7 

142 

Director; Human Settlements 

Housing [Core function] - Housing 

Kekkel & Kraai Creche:Water Tank 

17HS063 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

6 

143 

Director: Human Settlements 

Housing TCore function] - Housing 

Access To Basic Services: Informal Areas 

17HS028 

Housing 

2019/05/01 

2019/06/30 

All 

144 

Director Human Settlements 

Housing (Core function] -Housing 

Rosedale Creche, Erf 8046: Cover From 
Classroom To Toilets 

18 US 003 

Transfer from Operational 

Revenue 

2018/09/01 

2018/10/31 

14 

145 

Director: Hu men Settlements 

Housing [Core function] - Housing 

Rosedale Creche, Erf 8046: Paving 

1SHS002 

Transfer from Operational 
Revenue 

2018/08/01 

2018/09/30 

14 

146 

Director, Human Settlements 

Housing [Core function] - Housing 

Pacaltsdorp Creche; Erf 7952- Cover 
From Classroom To Toilets 

18HS022 

Transfer from Operational 

Revenue 

2019/04/01 

2019/04/30 

14 

147 

Director: Human Settlements 

Housing [Core function] - Housing 

Pacaltsdorp Creche; Erf 7952- Paving 

18HS021 

Transfer from Operational 

Revenue 

2018/10/01 

2018/10/31 

14 

148 

Director* Human Settlements 

Housing [Core function] -Housing 

Rosedale Creche: Palisade Fencing 

17HS007 

Transfer from Operational 
Revenue 

2019/01/01 

2019/02/28 

14 

149 

Director: Human Settlements 

Housing [Core function] - Housing 

Pacaltsdorp Old Age Home: Burglar 

Proofing 

18HS020 

Transfer from Operational 
Revenue 

2018/10/01 

2018/10/31 

14 

150 

Director- Human Settlements 

Housing [Core function] - Housing 

Klouter Kabouter Creche: Modifications 
For Disability 

17HSQ19 

Transfer from Operational 
Revenue 

2019/01/01 

2019/01/31 

16 

151 

Director: Human Settlements 

Housing [Core function] - Housing 

Kekkel & Kraai Creche: Paving 

17HS012 

Transfer from Operational 

Revenue 

2018/09/01 

2019/06/30 

20 

152 

Director, Human Settlements 

Housing [Core function] Housing 

Access To Basic Services: Rural Areas 
(Ablution) 

17HS027 

Housing 

2019/05/01 

2019/06/30 

AIL 

153 

Director: Human Settlements 

Housing [Core function] • Housing 

Chairs Replacement - Existing Housing 

18HS030 

Transfer from Operational 
Revenue 

2018/11/01 

2018/11/30 

AH 

154 

Director. Human Settlements 

Housing [Core function] - Housing 

Desktops - Maintenance Section 

18HS035 

Transfer from Operational 
Revenue 

2018/11/01 

2018/11/30 

AH 

155 

Director Human Settlements 

Housing [Core funrtionl Housing 

Furniture - Maintenance Section 

1SHS034 

Transfer from Operational 

Revenue 

2018/11/01 

2018/11/30 

All 

156 

Director. Human Settlements 

Housing [Core function] - Housing 

Visitor Chairs Replacement - Existing 
Housing 

18HS029 

Transfer from Operational 
Revenue 

2018/11/01 

2018/11/30 

AD 

157 

Director- Human Settlements 

Housing iCore function] - Housing 

Chairs - Maintenance Section 

18HS033 

Transfer from Operational 

Revenue 

2018/11/01 

2018/11/30 

All 

158 

Director. Human Settlements 

Housing [Core function] - Housing 

Furniture; Office Of Director 

18HS032 

Transfer from Operational 

Revenue 

2018/11/01 

2018/11/30 

All 

159 

Director. Human Settlements 

Housing [Core function] - Housing 

Fill ng Ca blnets - Exisitng Housing 

18HS031 

Transfer from Operational 

Revenue 

2018/11/01 

2018/11/30 

All 

160 

Director: Human Settlements 

Housing [Corefunctionj -Housing 

Thembalethu Creche; Erf 9205- Paving 

18H5024 

Transfer from Operational 

Revenue 

2018/09/01 

2018/09/30 

AH 

161 

Director' Human Settlements 

Housing [Corefunction] -Housing 

Thembalethu Creche; Erf 9205-Cover 

From Classroom To Toilets 

18HS023 

Transfer from Operational 

Revenue 

2019/04/01 

2019/04/30 

All 

162 

Director: Human Settlements 

Housing [Core function] - Housing 

Luba be lo Creche - Palisade Fence 

18HS019 

Transfer from Operational 

Revenue 

2019/01/01 

2019/01/31 

All 

163 

Director- Human Settlements 

Housing [Core function] - Housing 

isiseko Creche :Wheelcha1r Access 

18HS012 

Transfer from Operational 

Revenue 

2018/11/01 

2018/11/30 

9 

164 

Director: Human Settlements 

Housing [Core function] - Housing 

Isiseko Creche: Gas Storage Cage 

17HS014 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

9 

165 

Director Human Settlements 

Housing [Core function] - Housing 

Isiseko Creche: Burglar Bars 

17HS015 

Transfer from Operational 

Revenue 

2019/02/01 

2019/02/28 

9 

166 

Director: Human Settlements 

Housing [Corefunction] -Housing 

Masizakhe Creche: Solar Security Lights 

18HS004 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

11 

167 

Director' Human Settlements 

Housing [Corefunction] -Housing 

Furniture: Housing (New) 

17HS042 

Transfer from Operational 

Revenue 

2018/11/01 

2018/11/30 

28 

168 

Director: Human Settlements 

Housing [Core function] - Housing 

Furnlture: Housing (Existing) 

17HS043 

Transfer from Operational 
Revenue 

2018/11/01 

2018/11/30 

28 

169 

Director' Human Settlements 

Housing [Core function] - Housing 

Furniture: Informal Housing 

17HS041 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

170 

Director. Human Settlements 

Housing [Corefunction] -Housing 

Camera: Planning 

17HS030 

Transfer from Operational 

Revenue 

2019/06/01 

2019/06/30 

28 

171 

Director: Human Settlements 

Housing [Corefunction] -Housing 

Bakkie: Informal Settlement 

17HS046 

Specify 

2018/11/01 

2018/11/30 

28 

172 

Director: Civil Engineering 

Services 

CM Administration 

Furniture & Fittings - Civil Admin 

17CE001 

Transfer from operational 
Revenue 

2018/07/01 

2019/06/30 

28 

173 

Director Civil Engineering 

Services 

CM Administration 

Bakkie Civil Engineering Service - Dma 

18CE001 

Specify 

2018/11/01 

2018/11/31 

28 

174 

Director: Civil Engineering 

Sen/Ices 

CM Administration 

Fencing For Yard 

17CE071 

Transfer from Operational 

Revenue 

2018/11/01 

2018/11/30 

28 

175 

Director: Civil Engineering 

Services 

Chill Administration 

End User Equipment (Pc's Laptops And 
Peripheral Devices) - Civil 

18CEQ04 

Transfer from Operational 

Revenue 

2018/08/01 

2018/08/31 

28 
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437,535,575.00 


54 , 545.00 

54 , 545.00 

54 , 545.00 

54 , 545.00 

54 , 545.00 

$ 4 , 545.00 

54 , 545.00 

54,545j00 

54 , 545.00 

54 , 545.00 

54 , 545.00 

54 , 547.00 

654 , 542.00 

0.00 

0.00 

0.00 

0.00 

0.00 

OjOO 

0.00 

130 , 000.00 

0.00 

0.00 

0.00 

0.00 

130 / 300.00 

0.00 

0.00 

0.00 

0.00 

0 D 0 

0.00 

0.00 

0.00 

100 , 000.00 

50 , 000.00 

aoo 

0.00 

150 , 000.00 

0.00 

5 , 000.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.00 

0.00 

0 j00 

0.00 

5 , 000.00 

0.00 

OjOO 

20 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

aoo 

aoo 

20 , 000.00 

0.00 

0.00 

0,00 

0.00 

OjOO 

0.00 

75 , 000.00 

75 , 000.00 

OjOO 

0 X 30 

0.00 

0.00 

i 50 ,ooaoo 

166.00 

166.00 

166.00 

166.00 

166.00 

166.00 

166.00 

166.00 

166.00 

166.00 

166.00 

174.00 

2 , 000,00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

aoo 

OjOO 

125 , 000.00 

125 , 000.00 

250 , 000.00 

0.00 

0.00 

75 , 000.00 

75 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

150 , 000.00 

0.00 

25 , 000.00 

25 , 000.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.00 

0.00 

0.00 

aoo 

50 , 000.00 

0.00 

0.00 

OjOO 

0.00 

0.00 

0.00 

OjOO 

aoo 

aoo 

100 , 000,00 

0.00 

0.00 

100 , 000.00 

0.00 

0.00 

0.00 

80 , 000.00 

0.00 

0.00 

0.00 

0.00 

OjOO 

0.00 

0.00 

0J00 

80,ooaoo 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

80 , 000.00 

120 , 000.00 

0.00 

0.00 

0.00 

0.00 

200 / 300.00 

0.00 

0.00 

0.00 

150 , 000.00 

0.00 

0.00 

OjOO 

0.00 

aoo 

0.00 

0.00 

0.00 

150 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

40 , 000.00 

OjOO 

0.00 

0.00 

0.00 

0.00 

40 , 000.00 

0.00 

0.00 

25 , 000.00 

25 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

50 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

OjOO 

125 , 000.00 

125,OOOjOO 

250 , 000.00 

0.00 

0.00 

0.00 

0.00 

5 , 500.00 

0.00 

0.00 

0.00 

0 j00 

0.00 

0.00 

0.00 

5 , 500.00 

0 . 0 P 

0.00 

0.00 

0.00 

50 , 000.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

aoo 

50 , 000.00 

0.00 

0.00 

0.00 

0.00 

30 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

BQjOOOjOO 

0.00 

0.00 

0.00 

0.00 

4 , 000.00 

0.00 

0.00 

OjOO 

0.00 

OjOO 

0.00 

0.00 

4 , 000.00 

0.00 

0.00 

0.00 

0.00 

12 , 000.00 

0.00 

0.00 

OjOO 

0.00 

0.00 

0.00 

0.00 

12 , 000.00 

0.00 

0.00 

OlOO 

0.00 

60 , 000.00 

0.00 

0.00 

aoo 

0.00 

0.00 

0.00 

aoo 

60 , 000.00 

0.00 

0.00 

0.00 

0.00 

7 , 000.00 

0.00 

0.00 

aoo 

0.00 

0.00 

0.00 

0.00 

7 / 300.00 

0.00 

0.00 

80 , 000.00 

0.00 

OjOO 

0.00 

0.00 

0 j00 

0.00 

0.00 

0.00 

0.00 

80 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

100 , 000.00 

aoo 

0.00 

ioo,ooaoo 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

50 , 000-00 

0.00 

aoo 

aoo 

0.00 

0.00 

50 , 000^)0 

0.00 

0.00 

0.00 

0.00 

50 , 000 j 00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

50 / 300 X 30 

0.00 

5 , 000.00 

0.00 

0.00 

0.00 

0.00 

aoo 

OjOO 

0.00 

0.00 

0.00 

0.00 

5 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

140 , 000.00 

0.00 

0.00 

0.00 

aoo 

140 , 000.00 

0.00 

0.00 

20 , 000.00 

0.00 

0.00 

0.00 

0 j00 

0.00 

aoo 

aoo 

0.00 

0.00 

20 / 300.00 

0.00 

0.00 

0.00 

0.00 

50 , 000.00 

0.00 

0.00 

0.00 

0.00 

OjOO 

0.00 

aoo 

50 , 000/30 

0.00 

0.00 

0.00 

0.00 

15 / 100.00 

0.00 

aoo 

OjOO 

0.00 

aoo 

aoo 

0.00 

15 , 000.00 

- 166.00 

- 166.00 

- 166.00 

- 166.00 

14 , 834,00 

- 166.00 

- 166.00 

- 166.00 

- 166.00 

- 166.00 

- 166,00 

- 174.00 

13 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0,00 

0.00 

0.00 

0.00 

0.00 

- 4 , 000.00 

- 4 / 300.00 

0.00 

0.00 

0.00 

0.00 

300 , 000.00 

0.00 

0.00 

0.00 

0.00 

OjOO 

0.00 

aoo 

300 , 000 X 30 

5 , 833.00 

5 , 833.00 

5 , 833.00 

5 , 833.00 

5 , 833.00 

5 , 833.00 

5 , 833.00 

5 , 833.00 

5 , 833.00 

5 , 833.00 

5 , 833.00 

5 , 837.00 

70 , 000 X 30 

0.00 

0.00 

0.00 

0.00 

350 , 000.00 

0.00 

aoo 

0.00 

0.00 

aoo 

aoo 

0.00 

350 , 000.00 

62 , 500.00 

62 , 500.00 

62 , 500.00 

62 , 500.00 

62 , 500.00 

62 , 500.00 

62 , 500.00 

62 , 500.00 

62 , 500.00 

62 , 500.00 

62 , 500.00 

62 , 500.00 

750 , 000.00 

0.00 

262 , 500.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

aoo 

0.00 

0.00 

aoo 

262 , 500.00 










































































































































































































Capital projects for the 2018/19 financial year 
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176 

Director: Civil Engineering 

Civil Administration 

Isdg Equipment - Civil 

17CE0Q2 

Infrastructure Skills 

Development Grant 

2018/07/01 

2019/06/30 

26 


16,666.00 

16,666.00 

16,666.00 

16,666.00 

16,666.00 

16366.00 

16366.00 

1636630 

16366.00 

16366.00 

16,666.00 

16,674.00 

200 /100.00 

177 

Services 

Director: Civil Engineering 

Civil Administration 

Wacker Compactor Ovil Service - Dma 

1SCE002 

Transfer from Operational 

Revenue 

2018/07/01 

2019/08/30 

28 


2,500.00 

2,500.00 

2,500.00 

230030 

2300-00 

2,500.00 

2300.00 

2,500.00 

2,500.00 

2,500.00 

2,500.00 

2300.00 

30,000,00 

178 

Director Civil Engineering 

CMI Administration 

Diamond Cutter Civil Service - Dma 

18CE003 

Transfer from Operational 
Revenue 

2019/03/01 

2019/03/31 

28 


0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

30,000.00 

0.00 

0.00 

0.00 

30,00030 

179 

Services 

Director: Civil Engineering 

CMI Administration 

Upgrade Civil Service Building - Dma 

18CE005 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

25 


4,166.00 

4,166.00 

4,166wOQ 

4,166.00 

4,166.00 

4,16630 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,174.00 

50,000.00 

180 

Director: Civil Engineering 

CMI Administration 

Outeniqua Wwtw: Access Control To 

18CE007 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

All 


0.00 

15,000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

15,00030 

181 

Services 

Director: Civil Engineering 

CMI Administration 

Gwaing Wwtw: Access Control To Plant 

18CE006 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

All 


0.00 

15,000.00 

0.00 

0.00 

0.00 

030 

030 

0.00 

030 

030 

0.00 

0.00 

15,000.00 

182 

Services 

Director: OvfJ Engineering 

Waste Water Management [Core function] 

Replace Santa r Pipes 

1BCE042 

Transfer from Operational 
Revenue 

2018/09/01 

2019/06/30 

All 


0.00 

0-00 

300,000.00 

300,000.00 

300,000.00 

030 

030 

300,000.00 

300,000.00 

300,000.00 

100,00030 

10030030 

2,000,00030 

183 

Services 

Director: Civil Engineering 

Waste Water Management [Core function] 

Erf 325 East Bulk Sewer (960m Plus Pipe 

18CED44 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

23 


260,287.00 

260,287.00 

260,287.00 

260,287.00 

260,287.00 

260,287.00 

260,287.00 

260,287.00 

260,287.00 

260,287.00 

260,287.00 

260,28930 

3,123,446.00 

184 

Services 

Director: Civil Engineering 

Sewerage 

Waste Water Management [Core function] 

Erf 325 East Link Sewers (Phases A,B 

18CE043 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

23 


340,992.00 

340,992.00 

340,992.00 

340,992.00 

340,992.00 

340,992.00 

340,992.00 

340,992.00 

340,99230 

340,992.00 

340,902.00 

340,99930 

4,091,911.00 

185 

Services 

Director: Civil Engineering 

Sewerage 

Waste Water Management [Core function] 

Fencing At Sewer Pumpstations 

17CE055 

Transfer from Operational 
Revenue 

2018/11/01 

2019/03/31 

28 


0.00 

0.00 

0.00 

0.00 

350,000.00 

0.00 

0.00 

0.00 

350,00030 

030 

0.00 

0.00 

700,000.00 

186 

Services 

Director: Civil Engineering 

Waste Water Management [Core function] 

Tools & Equipment - Sewer Network 

17CE061 

Transfer from Operational 

2018/07/01 

2019/06/30 

28 


1 ,666.00 

1 ,666.00 

1 ,666.00 

1 ,666.00 

1 ,666.00 

136630 

1366,00 

1 ,666.00 

1366.00 

1 ,666.00 

1 ,666.00 

1,67430 

20,00030 

187 

Services 

Director: Civil Engineering 

Sewerage 

Waste Water Management [Core function] 

Network Rehab - Sewerage 

17CE054 

Transfer from Operational 

2018/07/01 

2019/06/30 

All 


166,666.00 

166,666.00 

166,666.00 

166,666.00 

166,666.00 

166,666.00 

166,666.00 ■ 

166,666.00 

166,666.00 

166,66630 

166,66630 

166,67430 

ZOOO/1OO.O0 

188 

Services_ 

Director: CMI Engineering 

Sewerage_ 

Waste Water Management [Core function] 

Bakkles (Replacing Of Hired Vehicles] 

18CEQ40 

Spedfy ■ 

2018/11/01 

2018/11/30 

All 


0.00 

0.00 

0.00 

0.00 

700,000.00 

0.00 

030 

030 

030 

0.00 

0.00 

030 

700300.00 

189 

Services 

Director Civil Engineering 

Sewerage 

Waste Water Management [Core function] 

6 Ton Trucks For Towing Of New Jet 

18CE039 

Specify 

2018/11/01 

2018/11/30 

All 


0.00 

0.00 

0.00 

0.00 

500300.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

50030030 

190 

Services 

Director. CtvH Engineering 

Waste Water Management [Core function] 

Inlet (Spike Chambers) At Pumpstations 

18CE041 

Transfer from Operational 

Revenue 

2018/10/01 

2018/03/31 

All 


0.00 

0.00 

0.00 

80,000.00 

0.00 

0.00 

0.00 

0.00 

80,000.00 

030 

0.00 

0.00 

16030030 

191 

Services 

Director: Civil Engineering 

Waste Water Management [Core function] 

Installation Of Syphon Chambers - 

18CE038 

Transferfrom Operational 

Revenue 

2018/09/01 

2018/U/3O 

AN 


0.00 

0.00 

100 ,000.00 

0.00 

100,000100 

0.00 

0.00 

0.00 

0.00 

030 

0.00 

0.00 

200,00030 

192 

Services 

Director; Civil Engineering 

Sewerage 

Waste Water Management [Core function] ■ 

Generator Shelters And Security Booths 

18CE037 

Transferfrom Operational 
Revenue 

2018/07/01 

2019/06/30 

All 


48,000.00 

48,000.00 

48,000.00 

48,000.00 

48,000.00 

48,000.00 

48,000.00 

48,000.00 

48,000.00 

48,000.00 

48,000.00 

48,000.00 

576,000.00 

193 

Services 

Director. Civil Engineering 

Sewerage 

Waste Water Management [Core function] - 

mi rurTi|Jpuiuviis 

Upgrade Electrical Switchgear At Sewer 

17CE057 

Transfer from Operational 

Revenue 

2018/08/01 

2019/05/31 

AH 


0.00 

200 ,000.00 

0.00 

0.00 

200 ,000.00 

0.00 

0.00 

030 

200,00030 

030 

200 ,000.00 

0.00 

800,000.00 

194 

Services 

Director* CivJI Engineering 

Sewerage 

waste Water Management [Core function] 

Pu m pstatlons 

Upgrade Pumpstations - Sewer 

17CEQ56 

Transferfrom Operational 

Revenue 

2018/07/01 

2019/06/30 

All 


291,666.00 

291,666,00 

291,666.00 

291,666.00 

291,666.00 

291,66630 

29136630 

291,666.00 

291,666.00 

291,66630 

291,666.00 

29137430 

3,500300-0° 

195 

Servicer 

Director CMI Engineering 

Waste Water Management [Core function] 

Golden Valley 165 Units: Sewer 

17CE062 

Housing 

2018/07/01 

2019/06/30 

1 


19,122.00 

19,122.00 

19,122.00 

19,122.00 

19,122.00 

19,122.00 

19,12Z00 

19,122.00 

19,122.00 

19,122.00 

19,12Z00 

19,124.00 

229,466.00 

196 

Services 

Director. Civil Engineering 

aeWfllOfiD 

waste Water Management [Core function] 

Thembalethu Ulsp - Sewer 

17CE053 

Housing 

2018/07/01 

2019/06/30 

21 


279,972.00 

279,972.00 

279,972.00 

279,972.00 

279372.00 

279,972.00 

279,972,00 

279,97Z00 

279,97Z00 

279,972.00 

279,972.00 

279379.00 

335937130 

197 

Services 

Director' Civil Engineering 

Sewerage 

Waste Water Management [Core function] - 

Generators - Standby For Wilderness 
Pump Stations 

18CE036 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

4 


125,000.00 

125,000.00 

125,000.00 

125,000.00 

125300.00 

125,00030 

125,000.00 

125,000.00 

125,000.00 

125,000.00 

125300.00 

125,000.00 

1300 ,000.00 

198 

Services 

Director. CMI Engineering 

Waste Water Management [Core function] ‘ 

Wilderness Kleinkrantz Main 5ewer Line 

17CE091 

Spedfy 

2018/07/01 

2019/08/30 

AN 


166,666.00 

166,666.00 

166,666.00 

166,666.00 

166,666.00 

166,66630 

166,66630 

166,66630 

166,66630 

166,66630 

16636630 

166,674,00 

2 ,000,000,00 

199 

Services 

Director: Civil Engineering 

Sewerage 

Waste Water Management [Core function] - 

Upgrade 

Erf 325 Phase A - Sewer 

1SCE076 

Housing 

2018/07/01 

2019/06/30 

14 


512,659.00 

512,659.00 

512,659.00 

512,659.00 

512,659.00 

512,65930 

512,659.00 

512,659.00 

51Z6593D 

512,65930 

51235930 

51Z670.00 

6,151,919.00 

200 

Services 

Director CMI Engineering 

Sewerage 

Waste Water Management [Core function] - 

Erf 325 Phase C-Sewer 

18CE077 

Housing 

2018/07/01 

2019/06/30 

14 


652,381.00 

652,381.00 

652,381.00 

652,381.00 

652,381.00 

652,381.00 

652,381.00 

652,381.00 

652,381.00 

652,381.00 

652381.00 

652,390.00 

7,828,581.00 

201 

Services 

Director: Civil Engineering 

Sewerage 

Waste Water Management [Gore function] ■ 

Metrogrounds - Sewer 

18CE078 

Housing 

2D18/07/01 

2019/06/30 

20 


125,669.00 

125,669.00 

125,669.00 

125,669.00 

125,669.00 

125369.00 

125,669.00 

125,669.00 

125,669.00 

125,669.00 

125,669.00 

125,67430 

1,508,033.00 

202 

Services 

Director, Civil Engineering 

Sewerage 

Road Transport [Core function] -Roads 

Upgrading Streets Uniondale 

17CE072 

Transferfrom Operational 

Revenue 

2018/07/01 

2019/06/30 

25 


20,833.00 

20,833.00 

20,833.00 

20,833.00 

20,833.00 

20,83330 

20,833.00 

20,833.00 

20333.00 

20333.00 

20,83330 

20,837.00 

250,000.00 

203 

Services 

Director: Ovil Engineering 

Road Transport [Core funrtlon] - Roads 

Rookfraal Road: Repairs To Slip Failure 

18CE011 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

23 


166,666.00 

166,666.00 

166,666.00 

166,666.00 

166366.00 

166,666.00 

166,666.00 

166,666.00 

166,66630 

166,666.00 

166,666.00 

166,67430 

2300,00030 

204 

Services 

Director: OvH Engineering 

Road Transport [Core function] - Roads 

Link Road Stream Crossing Erf 325 East 

18CE016 

Specify 

2018/07/01 

2019/06/30 

14 


139,917.00 

139,917.00 

139,917.00 

139,917.00 

139,917.00 

139,917.00 

139,917.00 

139,917.00 

139,917.00 

139,91730 

139,91730 

139,921.00 

1379,008.00 

205 

Services 

Director: Ovil Engineering 

Road Transport [Core function] - Roads 

Purchase Portion Erf 2353 Wilderness - 

17CE117 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

4 


3,333.00 

3,333.00 

3,333.00 

3333.00 

3333.00 

333330 

3,353.00 

3,333.00 

3,333.00 

3,333.00 

3,333.00 

3,33730 

4030030 

206 

Services 

Director; Ovil Engineering 

Road Transport [Core function] - Roads 

Walk Behind Roller (X3) - Streets 

17CE016 

Transferfrom Operational 
Revenue 

2018/07/01 

2019/06/30 

28 


10 ,000.00 

10 ,000.00 

10 ,000.00 

10 ,000.00 

10 , 000.00 

10 , 000.00 

10,00030 

1030030 

10300 00 

10,00030 

10,00030 

10 ,000.00 

12030030 

207 

Services 

Director: Ovil Engineering 

Road Transport [Core function] - Roads 

Tools & Equipment - Streets 

17CE022 

Transferfrom Operational 
Revenue 

2018/07/01 

2019/06/30 

IS 


4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,16630 

4,16630 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,174.00 

50,000.00 

208 

Services 

Director: Civil Engineering 

Road Transport [Core function] - Roads 

Giptn: Traffic Signals 

17CE028 

Public Transport Network 

Grant 

2018/07/01 

2019/06/30 

28 


184,100.00 

184,100.00 

184,100.00 

257,740.00 

662,760.00 

257,740.00 

257,74030 

810,040.00 

810,040.00 

73,640.00 

0.00 

030 

3,682,000.00 

209 

Services 

Director: ovil Engineering 

Road Transport [Gore function] - Roads 

Peters Road: Repairs To Slip Failure And 

AccnpIntvH 

17CE075 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

4 


16,666.00 

16,666.00 

16,666.00 

16,666.00 

16,666.00 

1636630 

1630630 

16,666.00 

16366-00 

16,666.00 

16,666.00 

16,67430 

200 ,000.00 

210 

Services 

Director, Clvtt Engineering 

Road Transport [Core function] - Roads 

MHOtldUU OLoi iimaici 

Thembalethu Ulsp - Roads 

17CE013 

Housing 

2018/07/01 

2019/06/30 

21 


719,241.00 

719,241-00 

719,241.00 

719,241,00 

719,241.00 

719,241.00 

719,24130 

719,24130 

719,24130 

719,241.00 

719,241.00 

719,24Z0O 

8,630,893.00 

211 

Services 

Director: CMI Engineering 

Road Transport [Core function] - Roads 

Upgrading Of Streets Haarlem 

18CE017 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

24 


20,833.00 

20,833.00 

20,833.00 

20,833.00 

20333.00 

20333.00 

20,83330 

20,833.00 

20,833.00 

20,833.00 

20,833.00 

20,837.00 

250,000.00 

212 

Services 

Director: CMI Engineering 

Road Transport [Core function] - Roads 

Upgrade Of Voortrekkerstreet And 

1 nnddrppt -Dins 

18CE018 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

24 


20,833.00 

20,833.00 

20,833.00 

20333.00 

20333.00 

20,83330 

2033330 

20,83330 

20,833.00 

20,833.00 

20,833.00 

20,837.00 

250,000100 

213 

Services 

Director: CMI Engineering 

Road Transport [Core function] - Roads 

UUIIgall CCk wnUCWOJW VMin 

Golden Valley 165 Units - Street 

17CE014 

Housing 

2018/07/01 

2019/06/30 

1 


49,124.00 

49,124.00 

49,124.00 

49,124.00 

49,124.00 

49,124.00 

49,12430 

49,124.00 

49,124.00 

49,124.00 

49,124.00 

49,128.00 

5S9/49ZOO 

214 

Services 

Director: CMI Engineering 

Road Transport [Core function] - Roads 

Building Of Concrete Canals & Drains 

17CE003 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 


41,666.00 

41,666.00 

41,666.00 

41,666.00 

41,666.00 

41,66630 

41366.00 

41,666.00 

41,666.00 

41,666.00 

41,666.00 

41,674.00 

500,000.00 

215 

Services 

Director: CMI Engineering 
Services 

Road Transport [Core function) - Roads 

Skid-Steer Loader (Bobcat) 

18CE013 

Spedfy 

2018/07/01 

2019/06/30 

All 


50,000.00 

50,000.00 

50,000.00 

50,000.00 

50,000.00 

50,00030 

50,00030 

50,000.00 

50,000.00 

50,000.00 

50,000.00 

50,000.00 

600,000.00 
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216 

Director Civil Engineering 
Services 

Road Transport I Co re function] - Roads 

Concrete Mixer 

18CE015 

Transfer from Operational 

Revenue 

2018/07/01 

2019/08/30 

Ail 

217 

Director: Cfvff Engineering 
Services 

Road Transport [Core function] - Roads 

Skid-Steer Loader (Bobcat) Asphalt Cold 
Milling Machine Attachment 

18CE014 

Specify 

2018/07/01 

2019/06/30 

All 

218 

Director. Civil Engineering 
Services 

Road Transport [Core function] - Roads 

Public Works Programme: Paving Of 
Streets 

17CE024 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 

219 

Director Civil Engineering 
Services 

Road Transport [Core function] - Roads 

Upgrading Of Existing Stormwater 
Infrastructure 

18CE010 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 

220 

Director: Qvfl Engineering 
Services 

Road Transport [Core function] * Roads 

2x 3ton Trucks 

17CE073 

Specify 

2018/07/01 

2019/06/30 

AN 

221 

Director, Civil Engineering 
Services 

Road Transport [Core function] - Roads 

4x Bakkies 

17CE078 

Specify 

2018/11/01 

2018/11/30 

All 

222 

Director Civil Engineering 
Services 

Road Transport [Core function] - Roads 

Street Reseating: Greater George 

17CE012 

Transfer from Operational 
Revenue 

2018/11/01 

2018/11/30 

All 

223 

Director: Civil Engineering 
Services 

Road Transport [Core function] - Roads 

Upgrading Of Admin Building And 
Ablution FacilitfesfStreet Depot) 

13CE012 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 

224 

Director: Ch/11 Engineering 
Services 

Road Transport [Core function] -Roads 

Glptn Road Rehab 

17CE026 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 

225 

Director Civil Engineering 
Services 

Road Transport [Gore function] - Roads 

Rebuilding Of 5treets: Greater George 

17CE011 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

AN 

226 

Director: Civil Engineering 
Services 

Road Transport [Core function] - Roads 

Metrogrounds - Streets 

18CE072 

Housing 

2018/07/01 

2019/06/30 

20 

227 

Director: Civil Engineering 
Services 

Road Transport [Core function] - Roads 

Erf 325 Essh Phase A - Streets 

1SCE070 

Housing 

2018/07/01 

2019/06/30 

14 

228 

Director: Civil Engineering 
Services 

Road Transport [Core function] - Roads 

Erf 325 East Phase C • Streets 

1SCE071 

Housing 

2018/07/01 

2019/06/30 

14 

229 

Director Qvfl Engineering 
Services 

Water Management [core function] - 
Water Storage 

Outenlqua 10ml Addition - Wwtw 

17CE063 

Specify 

2018/07/01 

2019/06/30 

All 

230 

Director. CIvt) Engineering 
Services 

Water Management [Gore function] - 
Water Storage 

Tools & Equipment - Wwtw 

17CE069 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

231 

Director: Civil Engineering 
Services 

Water Management [Core function] - 
Water Storage 

Generators 

17CE090 

Transfer from Operations 1 

Revenue 

2018/07/01 

2019/06/30 

All 

232 

Director: Civil Engineering 
Services 

Water Management [Gore function] - 
Water Storage 

Laboratory Instruments - Wwtw 

17CE066 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

233 

Director. CMI Engineering 
Services 

water Management [Gore function] - 
Water Storage 

Refurbishment Of Belt-Press At Gwaling 
Wwtw 

17CE0E8 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

234 

Director' Civil Engineering 
Services 

Water Management [Core function] - 
Water Storage 

Telemetry-Wwtw 

17CE067 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

235 

Director* Civil Engineering 
Services 

Water Management [Gore function] - 
Water Storage 

Access Control: Laboratory 

1BCE055 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

236 

Director; Civil Engineering 
Services 

Water Management [Core function] - 
water Storage 

A1 neons For New Offices 

18CE054 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

28 

237 

Director. CtvD Engineering 
Services 

Water Management [Gore function] - 
Water Storage 

Furniture And Fittings - Laboratory 

18CE056 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

238 

Director: Ovll Engineering 
Services 

Water Management [core function] - 
Water Storage 

Replacement Of Aerators And Mixers 

17CE094 

Transfer from Operational 

Revenue 

2018/10/01 

2019/05/31 

All 

239 

Director: CM Engineering 
Services 

Water Management FCore function] - 
Water Storage 

Refurbishment Of Horizontal Bridge For 
Aerators 

17CE095 

Transfer from Operational 

Revenue 

2018/10/01 

2019/05/31 

All 

240 

Director: civil Engineering 
Services 

Water Management [Core function] - 
Water Storage 

Gwaling Sewer Treatment - Reinstate 
3.5ml 

17CE065 

Transfer from Operational 

Revenue 

2018/12/01 

2019/06/30 

AH 

241 

Director Civil Engineering 
Services 

Water Management [Gore function) - 
Water Storage 

Fencing Of Treatment Plants 

1BCE059 

Tra nsfer from Operational , 
Revenue 

2018/10/01 

2019/05/31 

All 

242 

Director- Civil Engineering 
Services 

Water Management [Gore function] - 
Water Storage 

Sludge Dewatering Plant 

18CE058 

Transfer from Operational 
Revenue 

2018/10/01 

2019/05/31 

All 

243 

Director Ovll Engineering 
Services 

water Management [Gore function] - 
water Storage 

Oudour Control Outenlqua WWtw 

18CE057 

Specify 

2018/07/01 

2019/06/30 

All 

244 

Director; Qvfl Engineering 
Services 

Water Management [Core function] - 
Water Storage 

Lab Cupboards 

13CE053 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

All 

245 

Director Civil Engineering 

Services 

Water Management [Gore function] - 
Water Storage 

Boreholes - Wwtw's Plants 

17CE110 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 

246 

Director* Civil Engineering 

Services 

Water Management iGore function] - 
water Storage 

Paving Of Gravel Roads Of Plants 

18CE060 

Transfer from Operational 

Revenue 

2018/12/01 

2019/06/30 

All 

247 

Director: Civil Engineering 

Services 

Water Management [Gore function] - 
Water Storage 

Access Control To Plants 

18CE062 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 

248 

Director: Civil Engineering 

Services 

Water Management [Gore function] - 
Water Storage 

Be-Sets For Plants 

13CE063 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 

249 

Director- Civil Engineering 

Services 

Water Management [Core function] - 
Water Storage 

High Mast lighting 

17CE008 

Transfer from Operational 
Revenue 

2018/11/01 

2018/12/31 

All 

250 

Director: Ovll Engineering 

Services 

water Management [core function] - 
Water Storage 

Greendrop Kits For Plants 

1SGE065 

Transfer from Operational 

Revenue 

2018/07/01 

2019/0C/30 

All 

251 

Director: Ovll Engineering 

Services 

water Management [Cere function] - 
Water Storage 

Furniture And Fittings - Wwtw 

18CE067 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 

252 

Director: Civil Engineering 

Services 

Water Management [Core function] • 

Water Storage 

Replace Flowmeter (Gwaing) 

1SCE066 

Transfer from Operational 

Revenue 

2019/02/01 

2019/02/28 

All 

253 

Director: Civil Engineering 

Services 

Water Management [Core function] - { 

Water Storage 

Upgrading Of Pumpstations For Plants 

18CE064 

Transfer from Operational 
Revenue 

2018/10/01 

2019/05/31 

23 

254 , 

Director: Ovll Engineering 

Services 

Water Management [Core function] - | 

Water Distribution 

Network Rehabilitation - Water 

17CEQ36 ! 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 

255 

Director: Civil Engineering 

Services 

water Management [Core function] - 
Water Distribution 

fools & Equipment - Water 

17CE042 ! 

Transferfrom Operational 
Revenue 

2018/07/01 

2019/06/30 

28 
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437,535,575.00 


5,000.00 

5,000.00 

5,000,00 

5,000.00 

5,000j00 

5,000.00 

5,000.00 

5,000.00 

5,000.00 

5,000.00 

5,000.00 

5,000.00 

60,00030 

33,333.00 

33,333.00 

33,333j00 

33,333.00 

33,333.00 

33,333.00 

33,333.00 

33,333.00 

33,333.00 

33,333.00 

33,333.00 

33,337.00 

400,000.00 

312,500.00 

312,500.00 

312,500.00 

312,500.00 

312,500.00 

312,500.00 

312,500.00 

312,500.00 

312300-00 

312,500.00 

31230030 

312300.00 

3,750,000.00 

208,333.00 

208,333.00 

208,333.00 

208,333.00 

208,333.00 

208,333.00 

208,333.00 

208333.00 

208,333.00 

208333.00 

206,333.00 

208,337.00 

2,500,000100 

0.00 

0.00 

0.00 

0.00 

400,000.00 

0.00 

0-00 

0.00 

0.00 

0.00 

0.00 

0.00 

40030030 

0.00 

0.00 

0.00 

0.00 

350,000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

350,000.00 

544,886.00 

544,386.00 

544,886.00 

544^886.00 

544,886.00 

544,886.00 

544,886.00 

544,886.00 

544,886.00 

544,886.00 

544,886.00 

544396.00 

6,538,64230 

29,166.00 

29,166.00 

29,166.00 

29,166.00 

29,166.00 

29,166.00 

29,166.00 

29,166.00 

29,166.00 

29,166.00 

29,166.00 

29,174,00 

350,00030 

6,450,000.00 

3,870,000.00 

4,128,000.00 

4,128,000.00 

4,128,000.00 

0.00 

0.00 

2322,000.00 

774,000.00 

43,554.00 

0.00 

0.00 

25,843,554.00 

693,611.00 

693,611.00 

693,611.00 

693,611.00 

693,611.00 

693,611.00 

693,611.00 

693,611.00 

693,61130 

693,611.00 

6933H00 

693,619.00 

832334030 

322,841.00 

322,841.00 

322,841.00 

322,841.00 

322,841.00 

322,841.00 

322,841.00 

322,841.00 

322,841.00 

322,841.00 

322,841.00 

322,844.00 

3,874,095.00 

1,317,009.00 

1,317,009.00 

1,317,009.00 

1,317,009.00 

1,317,009.00 

1,317,009.00 

1,317,009.00 

1,317,009.00 

1317,009.00 

1,317/109.00 

1,317,009.00 

1317,011.00 

15304,110.00 

1,675,950.00 

1,675,950.00 

1,675,950.00 

1,675,950-00 

1,675,950.00 

1,675,950.00 

1,675,950.00 

1,675,950.00 

1,675,960-00 

1,675,950.00 

1,675,950.00 

1,675,957.00 

20,111,40730 

6,250,000.00 

6,250,000.00 

6,250,000.00 

6,250,000.00 

6,250,000.00 

6,250,000100 

6,250,000.00 

6,250,000.00 

6,250/100.00 

6,250/100.00 

6,250,000.00 

6,250,000.00 

75,000,000.00 

833.00 

833.00 

833.00 

833.00 

833.00 

833.00 

833.00 

833.00 

833.00 

833.00 

833.00 

837.00 

10,000.00 

50,000.00 

50,000.00 

50,000.00 

50,000.00 

50,000.00 

50,000.00 

50,000.00 

50,000.00 

50,000.00 

50,000.00 

50,000.00 

50,000.00 

60030030 

16,666.00 

16,666.00 

16,666.00 

16,666.00 

16,666.00 

16,666.00 

16,666.00 

16/566-00 

16,666.00 

16,666.00 

16,666.00 

16,674.00 

200,000.00 

16,666.00 

16,666.00 

16,666.00 

16,666,00 

16,666.00 

16,666.00 

16,666.00 

16,666.00 

16366.00 

16,666.00 

16,666.00 

16,674.00 

200,000.00 

16,666.00 

16,666.00 

16,666.00 

16,666.00 

16,666.00 

16,666.00 

16,666.00 

16366.00 

16,666.00 

16,666.00 

16,666.00 

16,674.00 

200,000.00 

3,333IX) 

3,333.00 

3,333.00 

3,333.00 

3,333.00 

3,333.00 

3,333.00 

3,333.00 

3,333.00 

3333.00 

3,333.00 

3,337.00 

40,00030 

0.00 

30,000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

OlOO 

3030030 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166jOQ 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,174.00 

50,00030 

0.00 

0.00 

0.00 

300,000.00 

0.00 

200,000.00 

300,000.00 

300,000.00 

300,000.00 

300,000.00 

300,000.00 

0.00 

2,000,000.00 

0.00 

0.00 

0.00 

150,000.00 

0.00 

100,000.00 

150,000.00 

150,000.00 

150,000.00 

150,000.00 

150,000.00 

0.00 

130030030 

0.00 

0.00 

0.00 

0.00 

0.00 

50,000100 

75,000.00 

75/JOOjOO 

75,000.00 

75,000.00 

75,000.00 

75,000.00 

500,000.00 

0.00 

0.00 

0.00 

75,000.00 

0.00 

50,000:00 

75/100.00 

75,000.00 

75,000.00 

75/100.00 

75,000.00 

0.00 

500,000.00 

0.00 

0.00 

0.00 

225,000.00 

0.00 

150,000.00 

225,000.00 

225,000.00 

225,00030 

225,000.00 

225,000.00 

0.00 

130030030 

833,333.00 

833,333.00 

833,333.00 

833,333.00 

833,333.00 

833,333.00 

833,333.00 

833,333.00 

833,333.00 

833,333/» 

833,333.00 

833337.00 

1030030030 

0.00 

30,000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

30,000.00 

83,333.00 

83,333.00 

83,333.00 

83,333.00 

83,333.00 

83,333.00 

B3^33.00 

83,333.00 

83333.00 

83333.00 

83333.00 

83,337.00 

1300,000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

50,000.00 

75,000.00 

75300,00 

75,000.00 

75,000.00 

75,000.00 

75,000.00 

50030030 

2,500.00 

2,500.00 

2,50000 

2,500.00 

2,500.00 

2,500.00 

2,500.00 

2,500.00 

2,500.00 

2,500.00 

2300.00 

2,500.00 

30,000.00 

6,666.00 

6,666.00 

6,666.00 

6,666.00 

6,666-00 

6,666.00 

6,666.00 

6,666.00 

6,666.00 

6,666.00 

6,666.00 

6,674.00 

80,000,00 

0.00 

0.00 

0.00 

0.00 

900,000.00 

900,000100 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

130030030 

8,333.00 

8,333.00 

8,333.00 

8,333.00 

8,333.00 

8,333.00 

6,333.00 

8,333.00 

8,333.00 

8,333.00 

8,333.00 

8,33730 

100,000.00 

3,333.00 

3,333.00 

3,333.00 

3,333.00 

3,333,00 

3,333.00 

3,333.00 

3333.00 

3333.00 

3,333.00 

3,333.00 

3,337.00 

40,00030 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

150,000.00 

0.00 

0.00 

0.00 

0.00 

150,000.00 

0.00 

0.00 

0.00 

90,000.00 

0.00 

60,000.00 

90,00030 

90,000.00 

90,000.00 

90300.00 

90,000.00 

0.00 

600,00030 

583,333.00 

583,333.00 

5B3,333.00 

583,333.00 

583,333.00 

583,333.00 

583,333.00 

583,333,00 

583,333.00 

583,333.00 

583,333-00 

583337.00 

7,00030030 

8,333.00 

6,333.00 

8,333,00 

8,333.00 

8,333.00 

8,333.00 

8,333.00 

8,333.00 

8,333.00 

8,333.00 

8,333.00 

8,337,00 

100,000.00 















































































































































































Capital projects for the 201S/19 financial year 



200ctwroa*rs 




Assist rtf; 


YYYY/MM/DD 




YYYY/MM/DD 



r - r> 

Number 


256 

Director: Gvfl Engineering 
Services 

Water Management [Core function] - 
Water Distribution 

Tib 

17CE099 

Specify 

2018/11/01 

2018/11/30 

28 

257 

Director Civil Engineering 
Services 

Water Management {Core function] * 
water Distribution 

Golden Valley 165 Units - Water 

17CE038 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

1 

258 

Director: Civil Engineering 
Services 

Water Management [Core function] - 
Water Distribution 

Thembalethu Uisp - Water 

17CE033 

Housing 

2018/07/01 

2019/06/30 

21 

259 

Director: Civil Engineering 
Services 

Water Management [Gore function] - 
Water Distribution 

Pacaltsdorp Reservoir 6m I Erf 325 East 

17CE084 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 

260 

Director Civil Engineering 
Services 

Water Management [Core function] - 
Water Distribution 

Telemetry & Loggers - Water Dlstr 

17CE037 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

Ail 

261 

Director: Civil Engineering 
Services 

Water Management [Core function] - 
Water Distribution 

Provision Of Water Tanks 

17GE035 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 

262 

Director. Civil Engineering 
Services 

Water Management [Core function] - 
Water Distribution 

Installation Of Water Meters 

17CE034 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

AH 

263 

Director Civil Engineering 
Services 

Water Management [Core function] - 
Water Distribution 

Pacajtsdorp Link {Erf 325 East) 

17CE0S8 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 

264 

Director: Civil Engineering 
Services 

Water Management [Core function] - 
Water Distribution 

Erf 325 East Phase A - Water 

18CE073 

Housing 

2018/07/01 

2019/06/30 

14 

265 

Director: Civil Engineering 
Services 

Water Management [Gore function] - 
Water Distribution 

Erf 325 East Phase C - Water 

18CE074 

Housing 

2D18/07/01 

2019/06/30 

14 

266 

Director' Civil Engineering 
Services 

Water Management [Core function] - 
Water Distribution 

Metrogrounds - Water 

18CE075 

Housing 

2018/07/01 

2019/06/30 

20 

267 

Director Civil Engineering 
Services 

Water Management [Core function] - 
Water Treatment 

Dam Safety Construction 

17CE102 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 

268 

Director' Civil Engineering 
Services 

Water Management [Core function) - 
Water Treatment 

Pressure Reducing Valves 

18CE028 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 

269 

Director: Civil Engineering 
Services 

Water Management {Core function] - 
Water Treatment 

H&S Extractor Fans - Chlorine Rooms 

17CE101 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 

270 

Director, Civil Engineering 
Services 

water Management [Core function] - 
Water Treatment 

Extension Of Waterworks 

17CE100 

Municipal Infrastructure Grant 

2018/07/01 

2019/06/30 

All 

271 

Director Civil Engineering 
Services 

Water Management [Core function] - 
water Treatment 

Settling Tanks ( Unlondale & Wilderness 
} - Roofs 

17CE104 

Specify 

2019/02/01 

2019/02/28 

All 

272 

Director. Civil Engineering 
Services 

Water Management [Core functtonj - 
Water Treatment 

Unlondale Waterworks Office Buildlng( 

Process Controllers) 

17CE1Q5 

Transfer from Operational 
Revenue 

2019/02/01 

2019/03/31 

25 

273 

Dlractoi Civil Engineering 
Services 

water Management [Core function] - 
Water Treatment 

Tools & Equipment - Water Purification 

17CE04S 

Transfer from Operational 
Revenue 

2019/08/01 

2019/02/28 

28 

274 

Director Civil Engln eering 
Services 

Water Management [Core function] - 
water Treatment 

Office Equipment - Water Purification 

18GE029 

Transfer from Operational . 

Revenue 

2018/11/01 

2019/03/31 

28 

275 

Director* CMl Engineering 
Services 

Water Management [Core function] - 
Water Treatment 

Telemetry - Water Purification 

17CE047 

Transfer from Operational 
Revenue 

2018/11/01 

2019/04/30 

28 

276 

Director: Civil Engineering 
Services 

Water Management [Core function] - 
Water Treatment 

Airconditioning At Pumpstations - 
Water Purification 

17CED49 

Transfer from Opeiatfenal 
Revenue 

2018/11/01 

2019/04/30 

28 

277 

Director' CMl Engineering 
Services 

Water Management [Core function) - 
water Treatment 

Raising Garden Route Dam - Rbig 

17CE043 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 

278 

Director: CMl Engineering 
Services 

Water Management [Core function] - 
Water Treatment 

4x4 Bakkle • Water Purification 

18CE035 

Specify 

2018/11/01 

2018/11/30 

All 

279 

Director: dvll Engineering 
Services 

Water Management [Core function] - 
WaterTreatment 

Generators 

17CE090 

Transfer from Operational 

Revenue 

2D18/07/01 

2019/06/30 

AH 

280 

Director: Civil Engineering 
Services 

Water Management (Core function] - 
WaterTreatment 

Rehabilitation Of Old Wtw [6ml 

Module) 

17CE045 

Speedy 

2018/07/01 

2019/06/30 

AH 

281 

Director: CMl Engineering 
Services 

Water Management JCore function] - 
WaterTreatment 

Instrumentation 

17CE046 

Transfer from Operational 
Revenue 

2018/11/01 

2019/04/30 

All 

282 

Director: Civil Engineering 
Services 

water Management [Core function] - 
WaterTreatment 

Filter Sand At Waterworks 

13CE032 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 

283 

Director dvll Engineering 
Services 

water Management TCore function] - 
WaterTreatment 

Replace Fencing At WaterTreatment 
Infrastructure 

18CE031 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 

284 

Director - CMl Engineering 
Services 

Water Management ICore function] - 
WaterTreatment 

Paving Road To Chemicals Store 

1SCE030 

Transfer from Operational 
Revenue 

2018/11/01 

2019/04/30 

All 

285 

Director. Electro Technical 
Services 

Electricity [Core function] - Electricity 

Extension Of llkv Network - 

Lawaalkamp 

17ET01S 

Transfer from Operational 
Revenue 

2018/11/01 

2019/04/30 

7 

286 

Director: Electro Technical 
Services 

Electricity [Core function] - Electricity 

Prt Golden Velley 

17ET030 

Integrated National 
Electrification Programme 

2018/10/01 

2019/06/30 

1 

287 

Director' Electro Technical 

Services 

Electricity [Core function] - Electricity 

Extension Of llkv Network - 
Thembalethu 

17ETQ15 

Transfer from Operational 

Revenue 

2D18/10/01 

2019/04/30 

*■ 9 

288 

Director Electro Technical 
Services 

Electricity [Core functtonj - Electricity 

Extension Of llkv Network-George 
Inner City 

17ET013 

Transfer from Operational 
Revenue 

2018/08/01 

2018/11/30 

AH 

289 

Director- Electro Technical 

Services 

Electricity [Core function] - Electricity 

Upgrade Of Obsolete Streetlight 

Network (Replace 45w CfJ Lights) 

17CE009 

Transfer from Operational 

Revenue 

2018/09/01 

2019/05/31 

All 

290 

Director Electro Technical 
Services 

Electricity [Core function] - Electricity 

Thembalethu Glenwood 66kv Overhead 

Line 

17ET001 

Transfer from Operational 

Revenue 

2018/08/01 

2019/01/31 

All 

291 

Director: Electro Technical 

Services 

Electricity [Core function] - Electricity 

High Mast Lighting 

17CEOOS 

Transfer from Operational 
Revenue 

2D18/11/01 

2019/12/31 

All 

292 

Director; Electro Technical 
Services 

Electricity [Core function] - Electricity 

Ad Hoc Lighting Requests 

17CE007 

Transfer from Operational 
Revenue 

2018/09/01 

2019/06/30 

ah 

293 

Director: Electro Technical 
Services 

Electricity [Gore function] - Electricity 

Lighting Informal Areas (Includes Rural 
Areas) 

17CE006 

Transfer from Operational 
Revenue 

2019/02/01 

2019/05/31 

All 

294 

Director: Electro Technical 
Services 

Electricity [Core function] - Eiectridty 

Street Lightning: Greater George (Led 

Installations) 

17ET077 

Transfer from Operational 

Revenue 

2019/01/01 

2019/05/31 

AD 

295 

Director: Electro Technical 
Services 

Electricity [Core function] - Electricity 1 

Replace Overloaded llkv Switchgear 

17ETD20 

Transfer from Operational 
Revenue 

2019/04/01 

2019/05/31 

All 


- **■ 

Number 


Mfr. 


Number 


‘i“H 




.. ftjj 


y.". Al*T 

Number 


■* 


vi. 1 

437 , 535 , 575.00 


0.00 

0.00 

0.00 

OlOO 

1 , 000 , 000.00 

0.00 

0.00 

0.00 

OjOO 

0.00 

0.00 

0.00 

1 , 000 , 000.00 

8478.00 

6 , 478.00 

6 / 478.00 

6 , 478.00 

6 / 478.00 

6 / 478.00 

6 / 478.00 

6 , 478.00 

6 , 478.00 

6 / 478.00 

6 , 478.00 

6 , 486.00 

77 , 744.00 

94 , 855.00 

94 , 855.00 

94 , 855.00 

94 / 865.00 

94355.00 

94 , 855.00 

94 , 855.00 

94 , 855.00 

94 , 855.00 

94355.00 

94 , 855.00 

94 , 864.00 

1 , 138 , 269/10 

41 , 666,00 

41 , 666.00 

41 , 666.00 

41 , 666.00 

41 , 666.00 

41 , 666.00 

41 , 666.00 

41 , 666-00 

41 , 666.00 

41 , 666.00 

41 , 666.00 

41 , 674.00 

500 , 000.00 

16 , 666.00 

16 , 666.00 

16 , 666.00 

16 , 666.00 

16 , 666.00 

16 , 666.00 

16 , 666.00 

16 , 666.00 

16,66630 

16 , 666.00 

16 , 666.00 

16 , 674.00 

20030030 

8 , 333.00 

8 , 333 jOD 

8 , 333.00 

6 , 333.00 

8 , 333.00 

8 , 333.00 

8 , 333.00 

B , 333.00 

8 , 333.00 

8333.00 

8 , 333.00 

8 , 337.00 

100 , 000.00 

41 , 666.00 

41 , 666,00 

41 , 666.00 

41 , 666.00 

41 , 666.00 

41 , 666.00 

41 , 666.00 

41 , 666.00 

41 , 666.00 

41 , 666.00 

41 , 666.00 

41 , 674.00 

500 , 000.00 

616 , 326.00 

618 , 326.00 

618 , 326.00 

618 , 326.00 

618 , 326.00 

618 , 326.00 

618 , 326.00 

618 , 326.00 

618 , 326.00 

618 , 326.00 

61832630 

618329.00 

7319315.00 

173 , 691.00 

173 , 691.00 

173 , 691,00 

173 , 691.00 

173 , 691.00 

173 , 691.00 

173 , 691.00 

173 , 691.00 

173 , 691.00 

173 , 691.00 

173 , 691.00 

173 , 695.00 

2 , 084 , 296/10 

221 , 029.00 

221 , 029.00 

221 , 029-00 

221 , 029.00 

221 , 029.00 

221 , 029.00 

221 , 029.00 

221 , 029.00 

221 , 029.00 

221 , 029.00 

221,02930 

221 , 037.00 

2352 , 356.00 

42 , 577.00 

42 , 577.00 

42 , 577,00 

42 , 577.00 

42 , 577.00 

42 , 577.00 

42 ^ 77.00 

42 , 577.00 

42 , 577.00 

42 , 577.00 

42 , 577.00 

42 , 581.00 

510 , 928.00 

125 , 000.00 

125,000210 

125 , 000.00 

125 , 000.00 

125 , 000.00 

125 , 000.00 

125 , 000.00 

125 , 000.00 

125 , 000.00 

125 , 000.00 

125 , 000.00 

125 , 000.00 

1,50030030 

83 , 333.00 

83 , 333.00 

83 , 333.00 

83 , 333.00 

83 , 333.00 

83 , 333.00 

83 , 333.00 

83 , 333.00 

83333.00 

83 , 333.00 

83 , 333.00 

83 , 337.00 

1 , 000 , 000.00 

125 , 000.00 

125 , 0002 X 1 

125 , 000.00 

125 / 100.00 

125 , 000.00 

125 , 000.00 

125 , 000.00 

125 , 000.00 

125 , 000.00 

125 , 000.00 

125 / 100.00 

125 , 000.00 

1300 , 000.00 

83 , 333.00 

83 , 3332)0 

83 , 333.00 

83 , 333.00 

83 , 333.00 

83 , 333.00 

83 , 333.00 

83333.00 

83 , 333.00 

83333.00 

83333.00 

83337.00 

1 , 000300.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

800 , 000.00 

0.00 

0.00 

0.00 

0.00 

800,00030 

0.00 

OlOO 

0.00 

0.00 

0.00 

0.00 

OjOO 

200 , 000.00 

300 , 000.00 

OlOO 

0.00 

0.00 

500 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

50 , 000.00 

0.00 

0.00 

0.00 

0.00 

5030030 

0.00 

0.00 

0.00 

0.00 

10 , 000.00 

0.00 

OlOO 

10 , 000.00 

10 , 000.00 

0.00 

0.00 

0.00 

30,00030 

0.00 

0.00 

0.00 

0.00 

50 , 000.00 

0.00 

0.00 

50 , 000.00 

50 , 000.00 

50 , 000-00 

0.00 

0.00 

200 , 000.00 

0.00 

o.oo 

0.00 

0.00 

50 , 000.00 

0.00 

0.00 

50 , 000.00 

5 O / H 0 .OO 

50 , 000.00 

0.00 

0.00 

200,00030 

45 , 000.00 

200 , 000.00 

800 , 000.00 

1 , 400 , 000.00 

2 , 000 , 000.00 

2 , 300 , 000.00 

2 , 150 , 000.00 

2300 , 000-00 

3 , 000 , 000.00 

3 , 000 / 100.00 

3 , 000 , 000.00 

3 , 473 , 963.00 

23,66838330 

0.00 

0.00 

0.00 

0.00 

450 , 000.00 

OjOO 

OjOO 

0.00 

OjOO 

0.00 

0.00 

0.00 

450,00030 

50 , 000.00 

50 , 000.00 

50 , 000.00 

50 , 000.00 

50 , 000.00 

50 , 000.00 

50 /) 00 / I 0 

50 , 000.00 

50 , 000.00 

50 , 000.00 

50 , 000.00 

50 , 000.00 

600,00030 

500 , 000.00 

500 , 000,00 

500 , 000.00 

500 , 000.00 

500 , 000.00 

500 , 000.00 

500 , 000.00 

500 , 000.00 

500 , 000.00 

500 / 100/10 

500 , 000.00 

500 / 100.00 

6300300.00 

0.00 

0.00 

0.00 

0.00 

50 , 000.00 

0.00 

0.00 

5030030 

50 , 000.00 

50 , 000.00 

0.00 

0.00 

200300-00 

131 , 666,00 

131 , 666.00 

131 , 666.00 

131 , 666.00 

131 , 666.00 

131 , 666.00 

131 , 666.00 

131 , 666.00 

131 , 666.00 

131 , 666.00 

131 , 666.00 

131 , 674.00 

1 , 580,00030 

83 , 333.00 

83333.00 

83 , 333.00 

83 , 333.00 

83 , 333.00 

83 , 333.00 

83 , 333.00 

83 , 333.00 

83333.00 

83 , 333.00 

83 , 333.00 

83 , 337.00 

1300 , 000.00 

0.00 

0.00 

0.00 

0.00 

50 / 100.00 

0.00 

OjOO 

100 , 000.00 

100 , 000.00 

50 , 000.00 

0.00 

0.00 

300300.00 

0.00 

0.00 

0.00 

90 , 000.00 

90 , 000.00 

0.00 

90 , 000.00 

450 , 000.00 

90 , 000.00 

90 , 000.00 

0.00 

0.00 

90030030 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

439 , 200.00 

439 , 200.00 

585 , 600.00 

439 , 200.00 

1 , 024 , 800.00 

2 , 928 , 000.00 

OlOO 

0.00 

0.00 

100 / 100.00 

100 / 100.00 

0.00 

0.00 

100 , 000.00 

100 , 000.00 

100 , 000.00 

0.00 

0.00 

500,00030 

0.00 

125,00000 

125 , 000.00 

125 , 000.00 

125 , 000.00 

0.00 

OjOO 

0.00 

0.00 

0.00 

0.00 

0.00 

500300.00 

0.00 

0.00 

75 , 000.00 

75 , 000.00 

30 , 000.00 

0.00 

0.00 

30 , 000.00 

30 , 000.00 

30 , 000.00 

30 , 000.00 

0.00 

30030030 

0.00 

300 , 000.00 

600 , 000.00 

600 , 000.00 

600 , 000.00 

450 , 000.00 

450 , 000.00 

0.00 

0.00 

0/10 

0 l 00 

0.00 

3 , 000 , 000.00 

0.00 

0.00 

0.00 

0.00 

900 / 100.00 

900 , 000.00 

OLOO 

OjOO 

0.00 

0.00 

0.00 

0.00 

1 , 800,00030 

0.00 

OlOO 

20 , 000.00 

100 , 000.00 

10 , 000.00 

10 , 000.00 

1 Q , 000 j 00 

10 , 000.00 

10 , 000.00 

10 , 000.00 

10 , 000.00 

10 , 000.00 

200 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

OOO 

75 , 000.00 

75 , 000.00 

75 , 000.00 

75 , 000.00 

0.00 

30030030 

0.00 

0.00 

0.00 

0.00 

ooo 

0.00 

80 , 000.00 

80 ,OOOLOQ 

80 , 000.00 

60 , 000.00 

80 , 000.00 

0.00 

400300.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

600 , 000.00 

600 , 000.00 

300 , 000.00 

1 , 500,00030 












































































































































































































Capital projects for the 2018/19 financial year 
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.. 

Usr 200 characters 650CO characters 
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Assist rtf; 

yyyy/mm/dd 
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Mut ifltf 
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Number Number Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

437,535,575.00 

296 

Director: Electro Technical 

Electricity [Core function] - Electricity 

Formal Areas Underground Connection 

17ET075 

Integrated National 

Electrification Programme 

2018/07/01 

2019/06/30 

All 


0.00 

0.00 

0.00 

68,647.00 

457,650.00 

228,825.00 

480,53240 

709,357.00 

732,24040 

961,065.00 

686,47640 

251,70800 

4,576,50040 

297 

Services 

Director: Electro Technical 

Electricity [Corefunction] -Electricity 

Replace Bulk Meters 

17ET008 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 


0.00 

0.00 

0.00 

0.00 

040 

040 

040 

100,00040 

0.00 

0.00 

0.00 

0.00 

100,00040 

298 

Director: Electro Technical 

Electricity [Core function] - Electricity 

Energy Efficient Lighting 

17ET009 

Energy Efficiency and Demand 
Side Management 

2016/07/01 

2019/06/30 

All 


0.00 

60,87040 

121,739.00 

121,739.00 

639,130.00 

040 

639,130.00 

943,478.00 

973,913-OD 

1,278,261.00 

973,913.00 

30,437.00 

5,782,610.00 

299 

Services 

Director: Electro Technical 

Electricity [Core function] - Electricity 

Reticulation Fill In Schemes - Ad Hoc 

17ET025 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 


0.00 

10,000.00 

10,000.00 

10,00040 

10,000.00 

10,000.00 

0.00 

10,000.00 

10,00040 

10,000.00 

10,000.00 

10,000.00 

100,00040 

300 

Services 

Director: Electro Technical 

Electricity [Core function] - Electricity 

Reticulation Schemes Bulk Services 

17ET026 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 


0.00 

32540040 

32540040 

32540040 

325,00040 

040 

040 

0.00 

040 

040 

040 

040 

1,300400.00 

301 

Director: Electro Technical 

Electricity [Corefunction] -Electricity 

Overloaded Networks: Replacement - 

Elec 

17ET019 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 


0.00 

040 

0.00 

040 

040 

040 

0.00 

040 

100,00040 

300,00040 

400400.00 

200,00040 

1,000,00040 

302 

Director: Electro Technical 

Electricity [Core function] - Electricity 

Load Control And Power Factor 

17ET007 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 


0.00 

0.00 

0.00 

0.00 

0.00 

040 

040 

200,000100 

0.00 

0.00 

0.00 

0.00 

200,000.00 

303 

Services 

Director: Electro Technical 

Electricity [Core function] - Electricity 

Thembalethu 66/11 Substation 

17ET0Q2 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 

0.00 

90,000.00 

90,000.00 

90400.00 

49S400.00 

0.00 

495,000.00 

495,000.00 

1430,00040 

1490,000.00 

2425,000.00 

1400,000.00 

940040040 

304 

Director Electro Technical 

Electricity [Core function] - Electricity 

Replace Redundant 66kv Switch Gear 

17ET006 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

AD 

0.00 

0.00 

0.00 

040 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

96040040 

240,000.00 

1,20040040 

305 

Services 

Director: electro Technics 1 

Electricity [Core function] - Electricity 

Pruefplaas Heroldsbaai 66kv Feeder 

17ET066 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 

0.00 

040 

040 

0.00 

040 

040 

0.00 

040 

70400.00 

87400.00 

140,000.00 

52,500.00 

350,00040 

306 

Services 

Director. Electro Technical 

Electricity [Core function] -Electricity 

Extension Of ilkv Network - Union dale 

17ET014 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

25 

0.00 

0.00 

0.00 

0.00 

2540040 

040 

0.00 

25,00040 

2540000 

25400-00 

0.00 

0.00 

100,000.00 

307 

Services 

Director: Electro Technical 

Electricity [Core function] - Electricity 

Reticulation Schemes - Pacs (East) 

17ET062 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

14 

0.00 

0.00 

0.00 

80,000.00 

80,00040 

40,00040 

0.00 

4040040 

80,000.00 

160,00040 

240,00040 

80,000.00 

800,00040 

308 

Services 

Director: Electro Technical 

Electricity [Core function] - Eleetrtdty 

L/T Lines - Pacaltsdorp 

17ET022 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

14 

0.00 

0.00 

0.00 

0.00 

80,00040 

0.00 

0.00 

80,000.00 

80,000.00 : 

80,00040 

80,000.00 

040 

400,00040 

309 

Services 

Director' Electro Technical 

Electricity [Core function] - Electricity 

L/T Lines - Union dale 

17ET023 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

25 

0.00 

0.00 

0.00 

040 

040 

040 

040 

60,00040 

60,000100 

60,00040 

60,000.00 

60,000.00 

300,00040 

310 

Services 

Director. Electro Technical 

Electricity {Core function] - Electricity 

Uniondale Electrification 

17ET027 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

25 

0.00 

0.00 

040 

040 

3,000.00 

0.00 

040 

6400.00 

6,000.00 

9,000.00 

6,000.00 

040 

30,00040 

311 

Services 

Director Electro Technical 

Electricity [Core function] - Electricity 

L/T Unes - Wilderness 

17ET024 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

4 

1,666.00 

1,666.00 

1,666.00 

1,666.00 

1,66640 

1,66640 

1,666.00 

61,666.00 

91,66640 

61,666.00 

91,666.00 

1,674.00 

320,000.00 

312 

Services 

Director; Electro Technical 

Electricity [Core function] - Electricity 

Extension Of llkv Network - Wildern Is 

17ET016 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

4 

■1,666.00 

-1,66640 

-1,66640 

-1,666.00 

-1,666.00 

-1,66640 

-1,666.00 

73,334.00 

73,334.00 

73,334.00 

73,334.00 

-1,674.00 

280,000.00 

313 

Services 

Director. Electro Technical 

Electricity [Core function] - Elertridty 

Streetlights: Uniondale, Haarlem And 

Herold 

17CE010 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

24 

0.00 

0.00 

0.00 

80,000.00 

80,000.00 

0.00 

040 

80,00040 

80400.00 

80,00040 

040 

040 

400,000.00 

314 

Services 

Director- Electro Technical 

Electricity [Core function] - Electricity 

Training Centre Establishment - Elec 

17ET045 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

0.00 

0.00 

040 

5040040 

50,00040 

0.00 

0.00 

040 

50400.00 

040 

040 

0.00 

150,00040 

315 

Services 

Director: Electro Technical 

Electricity ICore function] - Electricity 

Replace Cherry Picker Truck 

18ET093 

Specify 

2018/12/01 

2018/12/31 

' 28 

0.00 

0.00 

040 

040 

0.00 

950,00040 

0.00 

0.00 

0.00 

040 

0.00 

040 

950,00040 

316 

Services 

Director- Electro Technical 

Electrldtv [Core function] - Electricity 

4x4 Bakkte Dc - Vegetation Control (2 
Special Workers) 

18ET091 

Specify 

2018/11/01 

2018/11/31 

28 

0.00 

0.00 

0.00 

0.00 

500,000.00 

0.00 

040 

040 

040 

0.00 

040 

040 

500,000.00 

317 

Services 

Director. Electro Technical 

!;- 

Electndty [Core functionj ■ Electricity 

4x4 Bakkle Sc - Infrastructure 

Protection 

18ET090 

Specify 

2018/11/01 

2018/11/31 

28 

0.00 

040 

0.00 

0.00 

450,00040 

0.00 

0.00 

040 

040 

0.00 

0.00 

0.00 

450,000.00 

318 

Services 

Director Electro Technical 

Electricity [Gore function] - Electndty 

4x4 BakkleSc-vegetation Control 

Team 

18ET089 

Specify 

2018/11/01 

2018/11/31 

28 

0.00 

0.00 

0.00 

0.00 

450,000.00 

040 

040 

0.00 

040 

0.00 

0.00 

0.00 

450,000.00 

319 

Services 

Director: Electro Technical 

Electricity [Gore function] - Electndty 

2x4 Bakkie Sc (X4) - Street Light 
Attendents 

16ET087 

Specify 

2018/07/01 

2019/06/30 

28 

29,166.00 

29,166.00 

29,16640 

29,16640 

29,16640 

29,166.00 

29,16640 

29,16640 

29,166.00 

29,166.00 

29,166.00 

29,174.00 

350400.00 

320 

Services 

Director Electro Technical 

Electricity [Core function] -Electricity 

Communication System 

17ETD10 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

0.00 

0.00 

040 

040 

040 

0.00 

040 

0.00 

100,00040 

100,00040 

040 

040 

200,00040 

321 

Services 

Director, Electro Technical 

Electricity [Core function] - Electricity 

Protection System 

17ETD12 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

040 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

100,000.00 

100,000.00 

100,00040 

100400.00 

100,000.00 

500,000.00 

322 

Services 

Director 1 Electro Technical 

Electricity [Core function] - Electndty 

Control Centre: llkv Safety 

17ET011 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

41,666.00 

41,66640 

41,666.00 

4146640 

41,666.00 

41,666.00 

41466.00 

41,666.00 

41,66640 

41466.00 

41,666.00 

41,674.00 

500,000.00 

323 

Services 

Director- Electro Technical 

Electricity [Core function] - Electricity 

Furniture & Fittings - Elec 

17ET034 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

0.00 

6400.00 

3,000.00 

20,00040 

0.00 

0.00 

040 

3040040 

040 

21400 00 

0.00 

0.00 

80,000.00 

324 

Services 

Director, Electro Technical 

Electricity [Core function] - Electricity 

Clocking System - Elec 

17ET039 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

0.00 

0.00 

0.00 

0.00 

040 

0.00 

040 

040 

0.00 

040 

50,00040 

100,00040 

150,000-00 

325 

Services 

Director Electro Technical 

Electrldty [Core function] - Electricity 

Pc Software - Elec 

17ET033 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

41,666.00 

41,666.00 

41,666.00 

41,66640 

41,66640 

4146640 

41,666.00 

41,66640 

41466.00 

41,66640 

41,666.00 

41,674.00 

500,000.00 

326 

Services 

Director Electro Technical 

Electricity [Core function] - Electricity 

Infrastructure Skills Development 

Fi*iLL[nttiAnf ■ p|fu» 

17ET037 

Infrastructure Skills 
Development Grant 

2018/07/01 

2019/06/30 

28 

0.00 

0.00 

0.00 

20,00040 

2040040 

040 

040 

20,000.00 

0.00 

10,00040 

30,00040 

040 

10040040 

327 

Services 

Director. Electro Technical 

Electricity [Core function] - Electndty 

UIKJMIQllL* Lin# 

Toots & Equipment - Elec 

17ETQ40 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 


12,500.00 

12,500,00 

12,50040 

12400.00 

12,50040 

12,50040 

12,50040 

12,500.00 

12,50040 

1240040 

12400.00 

12,50040 

15040040 

328 

Services 

Director Electro Technical 

Electrldty [Core function] -Electricity 

Testing Equipment - Elec 

17ET041 

TransferffumOperatrenal 

Revenue 

2018/07/01 

2019/06/30 

28 

25,000.00 

25,000.00 

25,00040 

25,00040 

25,00040 

25,00040 

25,00040 

25,00040 

25,00040 

25,000.00 

25,000.00 

25,000.00 

300,00040 

329 

Services 

Director: Electro Technical 

Electricity [Corefunction] -Electricity 

Mobile Radios - Elec 

17ET036 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 


0.00 

040 

0.00 

0.00 

100400.00 

0.00 

0.00 

040 

040 

0.00 

0.00 

0.00 

100,00040 

330 

Services 

Director. Electro Technical 

Electricity [Core function] - Electricity 

Safety Equipment - Elec 

17ET038 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

0.00 

040 

20,000.00 

30,000.00 

040 

0.00 

0.00 

60,00040 

40,000.00 

2140000 

29,00040 

0.00 

200,000.00 

331 

Services 

Director: Electro Technical 

Electrldty [Core function] • Electricity 

Computer Hardware - Elec 

17ET032 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

0.00 

040 

60,000.00 

0.00 

040 

040 

0.00 

040 

65,000.00 

0.00 

0.00 

0.00 

125,000.00 

332 

Services 

Director: Electro Technical 

Electricity [Core function] - Electrldty 

Security Wall At Major Substation 

17ET044 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 


33,333.00 

33,333.00 

33,33340 

33,33340 

3343340 

33,333.00 

33433.00 

33,33340 

33433.00 

33,333.00 

33,33340 

33,337.00 

400,000.00 

333 

Services 

Director- Electro Technical 

Electrldty [Core function] - Electricity 

Entrance Control & Security Measures * 
Elec 

17ET035 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 


0.00 

0.00 

040 

2040040 

30400.00 

040 

50,000.00 

30,00040 

50,000.00 

20,000.00 

0.00 

0.00 

200,000.00 

334 

Director: Electro Technical 

Electrldty [Core function] - Electrldty 

Upgrading Of Buildings • Elec 

17ET042 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 


0.00 

0-00 

040 

0.00 

150,000.00 

040 

0.00 

040 

50400.00 

040 

0.00 

0.00 

200400.00 

335 

Services 

Director; Electro Technical 
Services 

Electricity [Core function] - Electrldty 

Safety Additions To Elec Building (Ohsa) 

17ET043 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 


0.00 

0.00 

040 

20,000.00 

10400.00 

040 

040 

0.00 

0.00 

30,000.00 

0.00 

040 

60,000.00 
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336 

Director: Electro Technical 

Electricity [Gore function] - Electricity 

L/T Lines - George 

17ET021 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 

337 

Director: Electro Technical 

Electricity [Gore function] - Electricity 

Tamsul Second Load Cell Phase 2 

17ET063 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 

338 

Director: Electro Technical 

Electricity JGore function] - Electricity 

Reticulation Schemes - Informal 
Settlements 

1SET097 

Transfer from Operational 
Revenue 

2018/08/01 

2019/05/31 

All 

339 

Director: Electro Technical 
Services 

Electricity (Core function] - Electricity 

End User Equipment (Pc's Laptops And 

Peripheral Devices) - Elec 

18ET098 

Transfer from Operational 
Revenue 

2018/09/01 

2019/03/31 

28 

340 

Director: Electro Technical 
Services 

Electricity [Core function] - Electricity 

Drone - Electricity 

18ET099 

Transfer from Operational 
Revenue 

2019/06/01 

2019/06/30 

28 

341 

Director; Electro Technical 

Electricity [Core function] - Electricity 

Wood Chipper - Electricity 

1SET100 

Transfer from Operational 

Revenue 

2018/08/01 

2019/05/31 

28 

342 

Director: Financial Services 

Finance and Administration [Core function] 

• Information Technology 

Enterprise Agreement - It 

17G0026 

Transfer from Operational 
Revenue 

2018/11/01 

2018/11/30 

28 

343 

Director: Financial Services 

Finance and Administration [Core function] 

- information Technology 

Network Wifi Equipment - It 

17COQ33 

Transfer from Operational 

Revenue 

2018/H/Ol 

2018/11/30 

28 

344 

Director* Financial Services 

Finance and Administration [Core function] 

- Information Technology 

Server Storage 

17COQ28 

Transfer from Operational 

Revenue 

2018/11/01 

2018/11/3O 

28 

345 

Director: Financial Services 

Finance and Administration [Core function] 

- Information Technology 

Pc's, Laptops & Peripheral Devices - It 

17CO027 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

28 

346 

Director: Financial Services 

Finance and Administration [Core function] 

- information Technology 

Vehicles 

17CS140 

Specify 

2018/07/01 

2019/06/30 

28 

347 

Director: Financial Services 

Finance and Administration [Core function] 

- Information Technology 

Upgrade Failover Site 

18FS23 

Transfer from Operational 

Revenue 

2018/10/01 

2018/10/31 

All 

348 

Director Financial Services 

Finance and Administration (Core function] 

• Information Technology 

Fibre Connection And Switches 

1SF5024 

Transfe r from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 

349 

Director* Financial Services 

Finance and Administration [Core function] 

- Information Technology 

Biometrics • It 

1SFS021 

Transfer from Operational 

Revenue 

2018/10/01 

2018/10/31 

All 

350 

Director: Financial Services 

Finance and Administration [Core function] 

- Information Technology 

Printers - It j 

1BFS020 

Transfer from Operational 

Revenue 

2019/02/01 

2019/02/28 

All 

351 

Director Financial Services 

Finance and Administration [Core function] 

• Information Technology 

Projectors - Fs 

18FS019 

Transfer from Operational 
Revenue 

2019/03/01 

2019/03/31 

AH 

352 

Director. Financial Services 

Finance and Administration [Core function] 

- Information Technology 

Monitors -Fs 

18FS01S 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

AH 

353 

Director: Financial Services 

Finance and Administration [Core function] 

- Finance 

{Wood Cupboard - Afs 

18F5004 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

AJI 

354 

Director: Financial Services 

Finance and Administration [Core function] 

■ Finance 

lx Laptop-Assets 

18F5014 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

1- 

All 

355 

Director Financial Services 

Finance and Administration [Core function] 

- Finance 

4 Door Cabinet - Assets 

18FS002 

Transfer from Operational 
Revenue 

2018/09/01 

j 2018/09/30 

All 

356 

Director' Financial Services 

Finance and Administration [Core function] 

- Finance 

2x Visitors Chairs - Assets 

18F5003 

Transfer from Operational 

Revenue 

2018/09/01 

2018/09/30 

All 

357 

Director: Financial Services 

Finance and Administration [Core function] 

- Finance 

Wood Cupboard - Assets 

18FS001 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

All 

358 

Director Financial Services 

Finance and Administration [Core funulon] 

- Finance 

4 Door Cabinet - Afs 

1SFSO06 

Transfer from Operational . 
Revenue 

2018/09/01 

2018/09/30 

All 

359 

Director. Financial Services 

Finance and Administration [Core function] 

• Finance 

Cabinets - Budgets 

18FS009 

Transfer from Operational 

Revenue 

2018/09/01 

2018/09/30 

All 

360 

Director Financial Services 

Finance and Administration [Core function] 

• Finance 

5x Chairs - Budgets 

1SFS007 

Transfer from Operational 

Revenue 

2018/09/01 

2018/09/30 

AH 

361 

Director: Financial Services 

Finance and Administration lGore function] 

- Finance 

Wood Cupboard - Salaries 

18FS012 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

AH 

362 

Director 1 ; Financial Services 

Finance and Administration [Core function] 

• Finance 

Chairs - Salaries 

18FS030 

Transfer from Operational 

Revenue 

2018/09/01 

2018/09/30 

AH 

363 

Director; Financial Services 

Finance and Administration [Core function] 

• Finance 

Print And Display Calculators - 

Expenditure Management 

18F5013 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

All 

364 

Director* Financial Services 

Finance and Administration [Core function] 

• Finance 

Carpet - Creditors 

1SFS029 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

All 

365 

Director: Financial Services 

Finance and Administration [Core function] 

- Finance 

Fan At The Cashiers 

17F5034 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

366 

Director Financial Services 

Finance and Administration [Core function] 

- Finance 

Aircondftioner At Counter - Finance 

17FS030 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

' 28 

367 

Director: Financial Services 

Finance and Administration [Core function] 

• Finance 

Furniture - New Appointments 

17FS032 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

/ 28 

368 

Director: Financial Services 

Finance and Administration [Core function] 

- Finance 

Vehicles 

17CS14Q 

Specify 

2018/07/01 

2019/06/30 

28 

369 

Director Financial Services 

Finance and Administration [Core function] 

• Finance 

Additional Office Space - Client Services 

17FS031 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

370 

Director: Financial Services 

Finance and Administration [Core function] 

- Finance 

3x Office Chairs - Unlondale Office 

1SFS025 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

All 

371 

Director: Financial Services 

Finance and Administration [Core function] 

- Finance 

Replace Alrconditloner - Unlondale 
Office 

1BFS027 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

All 

372 

Director: Financial Services 

Finance and Administration [Core function] 

- Finance 

Print And Display Calculators - Haarlem 

13FS028 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

All 

373 

Director: Financial Services 

Finance and Administration [Core function] 

• Finance 

lx Note Counter - Unlondale Office 

18FS026 

Transfer from Operational 

Revenue 

2018/09/01 

2018/09/30 

All 

374 

Director: Financial Services 

Finance and Administration [Core function] 

• Finance 

Led 24" Screen - Credit Control 

1SF5Q15 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

All 

375 

Director- Financial Services 

Finance and Administration [Core function] 

-Finance 

3x Cabinets - Credit Control 

1BFS011 

Transfer from Operational 
Revenue 

2018/09/01 

2018/09/30 

All 
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437 , 535 , 575.00 


0.00 

0.00 

0.00 

80,00000 

80,00000 

80,00000 

000 

8000000 

160 , 000.00 

160 , 000.00 

160000.00 

000 

800 , 000.00 

0.00 

0.00 

0.00 

0.00 

000 

0.00 

0.00 

50,00000 

50 , 000.00 

5 O 0 oaoo 

50,00000 

0.00 

20000000 

0.00 

40 , 000.00 

44 , 000.00 

12 , 000.00 

80 , 000.00 

40,00000 

84,00000 

12400000 

12800000 

168,00000 

80 , 000.00 

0.00 

80000000 

0.00 

0.00 

30 , 000.00 

0.00 

60,000100 

0.00 

0.00 

0.00 

60,00000 

000 

000 

aoo 

15000000 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

000 

0.00 

000 

000 

0.00 

3000000 

3000000 

0.00 

250 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

000 

0.00 

000 

0.00 

0.00 

250 , 00 a 00 

0.00 

0.00 

0.00 

M 00 , 000.00 

0.00 

0.00 

aoo 

0.00 

0.00 

0.00 

0.00 

0.00 

1 , 400 , 000.00 

0.00 

0.00 

0.00 

220 , 000.00 

0.00 

000 

aoo 

aoo 

000 

aoo 

aoo 

0.00 

220000.00 

0.00 

0.00 

0.00 

200 , 000.00 

0.00 

0.00 

000 

000 

000 

aoo 

000 

0.00 

20000000 

0.00 

482 , 500.00 : 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

000 

000 

0.00 

000 

482,50000 

0.00 

0.00 

0.00 

0.00 

600000.00 

0.00 

0.00 

0.00 

0.00 

000 

0.00 

000 

600,00000 

0.00 

0.00 

0.00 

390 , 000.00 

0.00 

0.00 

0.00 

000 

000 

000 

0.00 

0.00 

390000.00 

0.00 

0.00 

0.00 

2 , 330 , 000.00 

000 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

203000000 

0.00 

0.00 

0.00 

250 , 000.00 

000 

000 

000 

000 

aoo 

0.00 

000 

aoo 

250000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

2500000 

000 

aoo 

000 

aao 

25000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

000 

000 

3800000 

aoo 

000 

000 

38000.00 

0.00 

0.00 

90 , 000.00 

0.00 

0.00 

0.00 

0.00 

000 

000 

000 

0.00 

000 

9000000 

0.00 

0.00 

3 , 000.00 

0.00 

0.00 

0.00 

000 

000 

000 

0.00 

0.00 

0.00 

3 , 000.00 

0.00 

0.00 

12 , 500.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

12 , 500.00 

0.00 

0.00 

4 , 000.00 

aoo 

0.00 

000 

000 

000 

aoo 

0.00 

0.00 

0.00 

400000 

0.00 

0.00 

3 , 000.00 

0.00 

0.00 

000 

000 

0.00 

0.00 

0.00 

000 

aoo 

3,00000 

0.00 

0.00 

3 , 000.00 

0.00 

0.00 

0.00 

000 

aoo 

0.00 

aoo 

000 

aoo 

3000.00 

0.00 

0.00 

4 , 000.00 

0.00 

0.00 

000 

0.00 

0.00 

000 

aoo 

0.00 

0.00 

400000 

0.00 

0.00 

15 , 000.00 

0.00 

0.00 

000 

0.00 

000 

000 

000 

0.00 

0.00 

15000.00 

0.00 

0.00 

20 , 000.00 

0.00 

0.00 

000 

000 

0.00 

000 

0.00 

0.00 

000 

20,00000 

0.00 

0.00 

30 , 000.00 

0.00 

0.00 

0.00 

000 

0.00 

0.00 

000 

0.00 

0.00 

30 , 000.00 

0.00 

0.00 

20 , 000.00 

0.00 

0.00 

000 

0.00 

0.00 

0.00 

000 

aoo 

0.00 

20 , 000.00 

0.00 

0.00 

9 , 000.00 

0.00 

000 

0.00 

0.00 

aoo 

0.00 

0.00 

aoo 

aoo 

9,00000 

0.00 

0.00 

80 , 000.00 

0.00 

000 

000 

aoo 

0.00 

aoo 

0.00 

0.00 

0.00 

80 , 000.00 

0.00 

0.00 

1 , 000.00 

0.00 

000 

000 

aoo 

aoo 

aoo 

0.00 

000 

aoo 

1000.00 

0.00 

0.00 

8 , 000.00 

0.00 

0.00 

000 

000 

000 

aoo 

0.00 

000 

0.00 

s,ooaao 

0.00 

0.00 

15 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

000 

0.00 

000 

0.00 

15000.00 

0.00 

0.00 

0.00 

0.00 

600 , 000.00 

000 

0.00 

aoo 

0.00 

0.00 

0.00 

000 

6oo0oaoo 

0.00 

0.00 

55 , 000.00 

0.00 

0.00 

0.00 

000 

000 

000 

aoo 

0.00 

0.00 

5500000 

0.00 

0.00 

6,00000 

0.00 

0.00 

000 

0.00 

000 

000 

000 

0,00 

000 

60oaoo 

0,00 

0.00 

10 , 000.00 

0.00 

000 

000 

0.00 

000 

000 

000 

0.00 

0.00 

1000000 

0.00 

0.00 

2 , 000.00 

0.00 

0.00 

000 

000 

000 

000 

000 

0.00 

0.00 

2 , 000.00 

OlOD 

0.00 

30 , 000.00 

0.00 

000 

000 

0.00 

000 

0.00 

0.00 

0.00 

0.00 

30000.00 

0.00 

0.00 

3 , 000.00 

0.00 

0.00 

0.00 

000 

000 

000 

0.00 

0.00 

000 

300000 

0.00 

0.00 

10 , 000.00 

0.00 

0.00 

000 

000 

000 

0.00 

aoo 

0.00 

0.00 

1000000 














































































































































































































































Capital projects for the 2018/19 financial year 
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Mun. Ref 


376 

Director: Financial Services 

Finance and Administration [Core function] 

- Finance 

Desk Chair - Afs 

18F5005 

Transfer from Operational 

Revenue 

2018/09/01 

2018/09/30 

All 

377 

Director: Planning and 
Development 

Planning and Development [Core function] ■ 
Economic Development/Planning 

Furniture & Fittings - Led 

17MM031 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

378 

Director- Planning and 
Development 

Planning and Development [Core function] ■ 
Economic Development/Planning 

Laptops For Clerks - Led 

17MM030 

Transfer from Operational 
Revenue 

2018/08/01 

2018/08/31 

28 

379 

Director: Planning and 
Development 

Planning and Development [Core function] ■ 
Economic Development/Planning 

Renovate & Upgrade Tourism Offices 

For Led Purposes 

17MM038 

Transfer from Operational 
Revenue 

2018/09/01 

2019/06/30 

28 

380 

Director: Planning and 

Development 

Planning and Development [Core function! ■ 
Economic Development/Planning 

Provision Of Services: Investment 
Property 

18PD005 

Transfer from Operational 
Revenue 

2019/06/01 

2019/06/30 

All 

381 

Director: Planning and 
Development 

Planning and Development [Core function] - 
Economic Development/Planning 

End User Equipment (Pc's Laptops And 
Peripheral Devlces)-Pd 

18PH019 

Transferffom Operational 
Revenue 

2019/02/01 

2019/03/31 

All 

382 

Director: Planning and 
Development 

Planning and Development [Core function] • 
Economic Development/Planning 

Buffelsfdntein 204: Acquisition Of 
Immovable Property 

1BPD004 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

22 

383 

Director* Planning and 
Development 

Planning and Development [Core function] - 
Economic Development/Planning 

Chairs: Building Control 

18PD0O2 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

384 

Director: Planning and 
Development 

Planning and Development [Core function] ■ 
Economic Development/Planning 

Filing Cabinets: Building Control 

18PD001 

Transfer from Operational 
Revenue 

2019/02/01 

2019/02/28 

28 

385 

Director: Planning and 
Development 

Planning and Development [Core function] ■ 
Economic Development/Planning 

Furniture: Planning 

17HS029 

Transfer from Operational 
Revenue 

2019/02/01 

2019/02/28 

28 

386 

Director; Planning and 
Development 

Planning and Development [Gore function] - 
Economic Development/Planning 

Furniture: Building Control 

17HS033 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

387 

Director: Planning and 
Development 

Planning and Development [Core function] ■ 
Economic Development/Planning 

Visitors Chairs - Planning 

17H5060 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

388 

Director. Planning and 
Development 

Planning and Development [Core function] - 
Economic Development/Planning 

Camera: Planning 

17HS030 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

389 

Director: Planning and 
Development 

Planning and Development [Core function] ■ 
Economic Development/Planning 

Printers - Planning 

17HS057 

T ransfer from Operational 
Revenue * ■■ 

2018/07/01 

2019/06/30 

28 

390 

Director- Planning and 
Development 

Planning and Development [Core function] - 
Econom Ic Development/Plann i ng 

Shredder-Planning 

17HS056 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

391 

Director- Planning and 
Development 

Planning and Development [Core function] ■ 
Economic Development/Planning 

Auto cad: Planning 

18PD006 

Transferffom Operational 
Revenue 

2018/11/01 

2018/11/30 

28 

392 

Director: Planning and 
Development 

Planning and Development [Core function] * 
Economic Development/Planning 

Auto cad: Building Control 

17HS051 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

393 

Director- Planning and 
Development 

Planning and Development [Core function] ■ 
Economic Development/Planmng 

Desktop: Planning 

17HS035 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

394 

Director: Planning and 
Development 

Planning and Development [Core function] - 
Economic Development/Planning 

Additional Office Space 4th Floor 

17H5052 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

395 

Director: Planning and 
Development 

Planning and Development [Core function] - 
Economic Development/Planning 

Additional Office Space 5th Floor 

18PD003 

Transfer from Operational 
Revenue 

2019/04/01 

2019/06/30 

28 

396 

Director- Planning and 
Development 

Planning and Development [Core function] - 
Economic Developmer. 1/Plan nlng 

Restoration Of Heritage Building: 
Pacaltsdorp 

17HS040 

Transfer from Operational 
Revenue 

2018/07/01 

2019/08/30 

28 

397 

Director: Planning and 

npwlnnmpnt 

Other [Corefunction] -Tourism 

Projector Screen - Tourism Offices 

1BPD010 

Transfer from Operational 

Revenue 

2018/08/01 

2018/08/31 

AD 

398 

Director: Planning and 
Development 

Other [Core function] -Tourism 

Projector - Tourism Offices 

18PD009 

Transfer from Operational 
Revenue 

2018/06/01 

201B/O8/31 

All 

399 

Director: Planning and 

Other [Core function] -Tourism 

Billboard - Uniondale Tourism Office 

18PD018 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

25 

400 

Director Planning and 

Other [Core function] -Tourism 

Furniture & Fittings - Tourism Offices 

17MM002 

Transfer from Operational 
Revenue 

2018/09/01 

2019/01/31 

28 

401 

Director: Planning and 
Development 

Other [Core function] -Tourism 

Laptop - Tourism George Office (New 

Appointment) 

18FD006 

Transferffom Operational 
Revenue 

2018/08/01 

2018/08/31 

28 

402 

Director: Planning and 

naualnnmiAnt 

Other [Core function] -Tourism 

Desktop -Tourism (George Offices] 

18PD007 

Transferffom Operational 
Revenue 

2018/08/01 

2018/06/31 

28 

403 

1/CVCIUpinDiH 

Director: Planning and 

nowilnnmpiit 

Other [Core function] -Tourism 

Laptop Senior Beampte - Tourism 

17MMG23 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

404 

Director- Planning and 
Development 

Other [Core function] -Tourism 

Air Conditioners: Tourism Offices 
(George & Wilderness] 

1SPD013 

Transferffom Operational 
Revenue 

2018/11/01 

2018/11/30 

28 

405 

Director: Planning and 
Development 

Other [Core function] -Tourism 

Fencing: Pacaltsdorp Tourism Office 

18PD015 

Transfer from Operational 

Revenue 

2018/10/01 

2018/1Q/31 

28 
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Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

437 , 535 , 575.00 

0.00 

o.oo 

3 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.00 

0.00 

3 , 000.00 

3 , 333.00 

3 , 333.00 

3 , 333.00 

3 , 333,00 

3 , 333.00 

3 , 333.00 

3 , 333.00 

3 , 333.00 

3 , 333.00 

3 , 333.00 

3 , 333.00 

3 , 337.00 

40 , 000.00 

0.00 

12,500jOD 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

aoo 

0.00 

0.00 

12 , 500.00 

0.00 

0.00 

25 , 000.00 

0.00 

0.00 

25 , 000 t 00 

0.00 

aoo 

25 , 000.00 

aoo 

0.00 

25 , 000.00 

100 , 000/10 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

o.oo 

aoo 

aoo 

0.00 

0.00 

500 , 000.00 

500 , 000.00 

0.00 

0.00 

0.00 

0.00 

o.oo 

0.00 

0.00 

30 , 000.00 

19 , 500.00 

0.00 

aoo 

0.00 

49 , 500.00 

25 , 000.00 

25 , 000.00 

25 , 000.00 

25 , 000.00 

25 , 000.00 

25 , 000.00 

25 , 000.00 

25 , 000.00 

25 , 000.00 

25 , 000.00 

25 , 000.00 

25 , 000.00 

300 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

4 , 000.00 

0.00 

0.00 

0.00 

aoo 

4 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

12 , 000-00 

aoo 

aoo 

0.00 

aoo 

12 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

15 , 000.00 

aoo 

0.00 

0.00 

0.00 

15 , 000,00 

416.00 

416.00 

416.00 

416,00 

416.00 

416.00 

416.00 

416.00 

416.00 

416.00 

416.00 

6 , 844.00 

11 / 420.00 

333.00 

333.00 

333.00 

333.00 

333.00 

333.00 

333.00 

333.00 

333 . D 0 

333.00 

333.00 

337.00 

4 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0,00 

0.00 

0.00 

- 4 , 000.00 

4 / 100.00 

• 416.00 

• 416.00 

- 416.00 

- 416.00 

- 416.00 

- 416.00 

- 416.00 

- 416.00 

• 416.00 

- 416.00 

- 416.00 

- 424.00 

- 5 , 000.00 

- 143.00 

- 143.00 

- 143.00 

- 143.00 

- 143.00 

- 143.00 

- 143.00 

- 143.00 

• 143.00 

- 143.00 

- 143.00 

- 147.00 

- 1 , 720.00 

0.00 

0.00 

0.00 

0.00 

12 , 500.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.00 

0.00 

17 , 500.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.00 

0.00 

aoo 

0.00 

aoo 

0.00 

60 , 000.00 

60 , 000.00 

0.00 

0.00 

0.00 

0.00 

12 , 500.00 

0.00 

aoo 

0.00 

Q .00 

0.00 

aoo 

0.00 

12 , 500.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

aoo 

aoo 

aoo 

aoo 

- 4 , 700.00 

4 , 700/)0 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

aoo 

0.00 

50 , 000.00 

100 , 000.00 

50 , 000.00 

200 , 000.00 

50 , 000.00 

50 , 000.00 

100 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

200 , 000.00 

200 , 000.00 

ISOjODOjOO 

750 , 000.00 

0.00 

5 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0j00 

0.00 

aoo 

0.00 

5 , 000.00 

0.00 

8 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

8 , 000.00 

3 , 333.00 

3 , 333.00 

3 , 333.00 

3 , 333.00 

3 , 333.00 

3 , 333.00 

3 , 333.00 

3 , 333.00 

3333.00 

3 , 333.00 

3 , 333.00 

3 , 337.00 

40 , 000.00 

0.00 

0.00 

20 , 000.00 

0.00 

15,00000 

0.00 

15 / 100.00 

aoo 

0.00 

0.00 

aoo 

- 15 , 000.00 

35 , 000.00 

0.00 

12 , 500.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0j0D 

0.00 

0.00 

0.00 

12 , 500.00 

0,00 

12 , 500.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

0.00 

aoo 

0.00 

12 , 500.00 

1 , 041.00 

1 , 041.00 

1 , 041.00 

1 , 041.00 

1 , 041.00 

1 , 041.00 

1 , 041.00 

1 / J 41-00 

1 , 041.00 

1 , 041.00 

1 , 041.00 

16 , 049.00 

27 , 500.00 

0.00 

0,00 

0.00 

0.00 

80,000.00 

0.00 

aoo 

aoo 

0,00 

0.00 

0.00 

0.00 

80/100.00 

0.00 

0.00 

0.00 

15 , 000.00 

0.00 

0.00 

aoo 

0.00 

0.00 

OjOO 

aoo 

0.00 

15 , 000.00 
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Ref 

406 

List 

Director Planning and 

Other [Core function] -Tourism 

Branded Umbrella's & Stands: Tourism 

1BPD012 

Transfer from Operational 

Revenue 

2013/D&/01 

2018/06/31 

All 

407 

Director: Planning and 

Other [Core function] - Tourism 

Branded Gazebos - Tourism 

18PD011 

Transfer from Operational 
Revenue 

2018/07/01 

2018/07/31 

All 

408 

Director: Planning and 

Other [Core function] -Tourism 

Qqeue Management System - Drivers 
Licences 

17CS179 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

All 

409 

Director: Planning and 

Public Safety [Core function] - Fire Fighting 

Tools And Equipment 

17CS201 

Transfer from Operational 

Revenue 

2018/06/01 

2018/10/30 

28 

410 

Director: Planning and 

Public Safety [Core function] - Fire Fighting 

Upgrading Of Radio Communication - 
George 

17CS199 

Transfer from Operational 

Revenue 

2018/09/01 

2018/12/31 

28 

411 

Director: Planning and 

Public Safety [Core function] - Fire Fighting 

Ford Motor Corp Truck - Replacement 

17CS136 

Specify 

2018/07/01 

2019/06/30 

28 

412 

Director. Planning and 

Public Safety ICore function] - Fire Fighting 

Jetski - Fire S 

17CS011 

Transfer from Operational 

Revenue 

2018/07/01 

2018/06/30 

All 

413 

Director: Protection Services 

Finance and Administration [Core function] 

Vehlde Management 

17ET049 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

414 

Director: Protection Services 

Finance and Administration [core function] 

Vehfcle Tracking System 

17ET047 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

415 

Director: Protection Services 

Finance and Administration [Core function] 

Upgrade Wash Bay - Fleet Management 

1SP5Q20 

Specify 

2019/03/01 

2019/03/31 

28 

416 

Director: Protection Services 

Finance and Administration [Core function] 

Upgrade Vehicle Workshop Building 

18P5010 

Transfer from Operational 
Revenue 

2019/05/01 

2019/05/31 

28 

417 

Director: Protection Services 

Finance and Administration [Core function] 

New Vehlde Holst - Fleet 

07ET056 

Specify 

2018/07/01 

2019/06/30 

28 

418 

" 

Director: Protection Services 

Finance and Administration [Core function] 

Petrol Management System 

17ET046 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

419 

Director - Protection Services 

Finance and Administration [Core function] 

Tools & Equipment - Fleet 

17ET055 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

420 

Director Protection S&vlces 

Finance and Administration [Core function] 

Ups - Fuel Management System 

18PS021 

Transfer from Operational 

Revenue 

2018/09/01 

2018/09/30 

28 

421 

Director: Protection Services 

Finance anti Administration [Core function] 

Security Cameras At Fleet Offices 

17ET051 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

42 2 

Director: Protection Services 

Road Transport [Core function] - Public 

Transport 

Glptn: Bus Shelters 

17CE027 

Public Transport Network 

Grant 

2018/07/01 

2019/06/30 

AU 

423 

Director: Protection Services 

Road Transport [Cor* function] - Public 
Transport 

Giptn - Final Bus Depot 

18PS001 

Public Transport Network 

Grant 

2018/12/01 

2018/12/31 

All 

424 

Director Protection Services 

Road Transport [Core function] - Public 
Transport 

Giptn - Rapid Response Vehicle 

18P5002 

Public Transport Network 

Grant 

2018/11/01 

2018/11/30 

AD 

425 

Director; Protection Services 

Road Transport [Core function] - Public 
Transport 

Office Equipment - Public Transport 

Office 

17MM020 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

426 

Director: Protection Services 

Road Transport [Core functionl - Public 

Giptn: Traffic Signals 

17CE028 

Public Transport NetWork 

Grant 

2018/07/01 

2019/06/30 

All 

427 

Director, Protection Services 

Public Safety [Core function] - Fire Fighting 

nnrl PmtPdttQn 

Cootstore 

17CS186 

Transfer from Operational 

Revenue 

2019/01/01 

2019/04/30 

AJI 

428 

Director* Protection Services 

Public Safety [Core function] - Fire F« htmg 

Protective nothing And Equipment 

17CS185 

Transfer from Operational . 
Revenue 

2019/03/01 

2019/03/31 

All 

429 

Director: Protection Services 

Public Safely [Core function] - Fire Fighting 

and Protection 

Gctv: Optic Fibre 

17CS050 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

AH 

430 

Director. Protection Services 

Public Safety [Core functionl - Fire Fighting 
and Protection 

Cctv: Extension Of Camera System 

17CS052 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

431 

Director Protection Services 

Public Safety [Core function] - Fire Fighting 

and Protection 

Office Furniture - Law Enforcement 

17CS045 

Transfer from Operational 
Revenue 

2018/07/01 

2018/06/30 

2B 

432 

Director. Protection Services 

Public safety [Core function] - Fire Fighting 

and Protection 

Cctv: Furniture 

17CS048 

Transfer from Operational 

Revenue 

2018/07/01 

2018/06/30 

2B 

433 

Director: Protection Services 

Public Safety [Core function] - Fire Fighting 

Office Furniture - Land Management 

17CS176 

Transfer from Operational 
Revenue 

2018/09/01 

2018/12/31 

28 

434 

Director; Protection Services 

Public Safety iCore function] - Fire Fighting 

Anri Protection 

Sedans XB 

17CS143 

Specify 

2018/07/01 

2019/06/30 

28 

435 

Director: Protection Services 

Public Safety [Core function] - Fire Fighting 

and Protection 

6ton Tipper Truck - Anti-Land Invasion 
Unit 

18PS003 

Specify 

2018/11/01 

2018/11/30 

28 

436 

Director Protection Services 

Public Safety [Core function] - Fire Fighting 

and Protection 

Cameras - Anti-Land Invasion Unit 

18PSQ08 

Transfer from Operational 
Revenue 

2018/09M 

2018/09/30 

28 

437 

Director- Protection Services 

Public Safety [Core function] - Fire Fighting 

and Protection 

Public Seating -AntMjand Invasion Unit 

18PSOOS 

Transfer from Operational 
Revenue 

2018/09/01 

2018/12/31 

28 

438 

Director: Protection Services 

Public Safety [Core function] - Fire Fighting 

tenri Dmtvtlnn 

Laptops - Anti-Land Invasion Unit 

1SP5007 

Transfer from Operational 
Revenue 

2018/11/01 

2018/11/31 

28 

439 

Director* Protection Services 

Public Safety [Cbre function] - Fire Fighting 

Firearms 

17CS054 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

440 

Director: Protection Services 

Public Safety [Core function] - Fire Fighting 
gnrl protection 

Protective Clothing & Equipment: Anti- 

Land Invasion Unit 

1SP5006 

Transfer from Operational 
Revenue 

2018/01/01 

2019/01/31 

28 

441 

Director: Protection Services 

Public Safety [Core function] - Fire Fighting 

and Protection 

Torches-Anti-Land Invasion Unit 

18PS009 

Transfer from Operational 
Revenue 

2019/01/01 

2019/01/31 

28 

442 

Director: Protection Services 

Public Safety [Core function] - Fire Fighting 

Dmfvtlnn 

Cctv: Extension Of Cctv Building 

T7CS051 

Transfer from Operational 

Revenue 

2018/07/01 

2018/06/30 

28 

443 

Director: Protection Services 

Qna rratHCiion 

Public Safety [Core function] - Fire Fighting 

Protection 

Carport - Law Enforcement 

17CSQ56 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

444 

Director: Protection Services 

Public Safety [Core function] - Fire Fighting 

■nrl Protection 

Security Cameras - Law Enforcement 

17CS05S 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

28 

445 

Director: Protection Services 

Public Safety [Core function] - Fire Fighting 

and Protection 

Alrcons - Law Enforcement 

17C5Q57 

Transfer from Operational 

Revenue 

2018/07/01 

2019/06/30 

25 


Number 

0.00 

Number 

15 , 000.00 

Nuntocr 

aoo 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

000 

0.00 

15 , 000.00 

12 , 000.00 

0.00 

aoo 

0.00 

o.ao 

0.00 

0.00 

aoo 

0.00 

0.00 

aoo 

0.00 

12 , 000.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4 , 166.00 

4,16600 

4,16600 

4,16600 

4,16600 

4 , 174.00 

50000.00 

0.00 

100 , 000.00 

100 , 000.00 

50 , 000.00 

OjOO 

0.00 

0.00 

0.00 

000 

0.00 

0.00 

0.00 

250000.00 

0.00 

0.00 

300 , 000.00 

aoo 

300 , 000.00 

300 , 000.00 

0.00 

0.00 

aoo 

000 

0.00 

000 

90000000 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

000 

aoo 

0.00 

1 , 750000.00 

0.00 

000 

1,75000000 

0.00 

0.00 

200 , 000.00 

0.00 

0.00 

0.00 

OjOO 

0.00 

0.00 

aoo 

0.00 

000 

20000000 

0.00 

0.00 

0.00 

0.00 

aoo 

50 , 000.00 

0.00 

0.00 

0.00 

aoo 

50,00000 

aoo 

100,00000 

0.00 

0.00 

0.00 

0.00 

0.00 

40 , 000.00 

aoo 

OjOO 

000 

000 

40,00000 

aoo 

80 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

100 , 000.00 

0.00 

000 

0.00 

10000000 

0.00 

0.00 

aoo 

0.00 

0.00 

0.00 

0.00 

0.00 

000 

0.00 

500 , 000.00 

0.00 

5 oo , 0 oaoo 

0.00 

0.00 

aoo 

aoo 

150 , 000.00 

0.00 

000 

0.00 

000 

000 

0.00 

0.00 

150000.00 

0.00 

0.00 

0.00 

aoo 

0.00 

50,00000 

OjOO 

0.00 

000 

000 

50 , 000.00 

000 

100000.00 

0.00 

0.00 

0.00 

0.00 

35 , 000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

000 

000 

3500000 

0.00 

aoo 

30 , 000.00 

0.00 

0.00 

000 

aoo 

0.00 

0.00 

000 

000 

0.00 

30,00000 

0.00 

0.00 

0.00 

25 , 000.00 

0.00 

000 

aoo 

000 

000 

0.00 

aoo 

0.00 

25,00000 

1 , 376 , 016.00 

1 , 376 , 016.00 

1 , 421 , 883.00 

1 / 421 , 883.00 

1 , 421 , 883.00 

596 , 274.00 

596 , 274.00 

1 , 421 , 883.00 

1059,48500 

1 , 146 , 221.00 

733/41700 

688,92500 

13 , 760 , 160.00 

0.00 

0.00 

aoo 

aoo 

OjOO 

315 , 600.00 

0.00 

0.00 

aoo 

0.00 

aoo 

0.00 

315 , 600.00 

0.00 

0.00 

aoo 

0.00 

600 , 000.00 

0.00 

0.00 

aoo 

000 

000 

0.00 

0.00 

60000000 

1 , 666.00 

1,666j00 

1 , 666.00 

1 , 666.00 

1 , 666.00 

1,66600 

1 , 666.00 

1 , 666.00 

1,66600 

1 , 666.00 

1 , 666.00 

1 , 674.00 

20000.00 

184 , 100.00 

184 , 100.00 

184 , 100.00 

257 , 740,00 

662 , 760.00 

257 , 740.00 

257 , 740.00 

810 , 040.00 

810 , 040.00 

73,64000 

0.00 

000 

3 , 682,00000 

0.00 

0.00 

0.00 

OjOO 

0.00 

0.00 

100 , 000.00 

5000000 

50,00000 

50000.00 

aoo 

000 

250,00000 

0.00 

0.00 

0.00 

0.00 

OjOO 

000 

aoo 

0.00 

100,00000 

0.00 

0.00 

0.00 

10000000 

0.00 

0.00 

200 , 000.00 

2oa,oaaoo 

0.00 

0.00 

0.00 

aoo 

aoo 

000 

0.00 

aoo 

40000000 

0.00 

0.00 

aoo 

200 , 000.00 

0.00 

0.00 

200 , 000.00 

000 

100,00000 

000 

0.00 

0.00 

500000.00 

133.00 

133.00 

50 , 133.00 

133 DO 

133.00 

133.00 

13300 

133.00 

133.00 

13300 

133 . 0 P 

13700 

51 , 600.00 

- 133.00 

- 133.00 

19 , 867.00 

- 133.00 

- 133 J 00 

- 133.00 

- 133.00 

- 133.00 

-13300 

- 133.00 

- 133.00 

- 137.00 

18 , 400.00 

0.00 

0.00 

30 , 000.00 

30 , 000.00 

30 , 000.00 

20 / 100.00 

0.00 

aoo 

000 

0.00 

0.00 

aoo 

11000000 

0.00 

0.00 

aoo 

aoo 

600 , 000.00 

0.00 

o.oa 

000 

000 

000 

0.00 

aoo 

600000.00 

0.00 

0.00 

aoo 

0.00 

600 , 000.00 

000 

OjOO 

OJOO 

000 

0.00 

0.00 

0.00 

600000.00 

0.00 

0.00 

28 , 000.00 

0.00 

0.00 

0j00 

000 

0.00 

0.00 

000 

000 

0.00 

28 , 000.00 

0.00 

0.00 

30 , 000.00 

30 , 000.00 

30 , 000.00 

10000.00 

aoo 

OjOO 

0.00 

0.00 

aoo 

000 

100,00000 

0.00 

aoo 

aoo 

0.00 

25,00000 

0.00 

0.00 

aoo 

0.00 

OjOO 

aoo 

000 

25,00000 

0.00 

0.00 

aoo 

50 , 000.00 

50 , 000.00 

aoo 

000 

0.00 

60 , 000.00 

000 

0.00 

aoo 

16000000 

0.00 

0.00 

0.00 

0.00 

aoo 

0.00 

5000000 

000 

0.00 

000 

0.00 

O .00 

5 O 0 oaoo 

0.00 

0.00 

10 , 000.00 

0.00 

0.00 

000 

aoo 

0.00 

000 

0.00 

000 

0.00 

10 , 000.00 

0.00 

aoo 

0.00 

0.00 

200 , 000.00 

0.00 

200 , 000.00 

aoo 

100 , 000.00 

0.00 

aoo 

000 

500,00000 

0.00 

0.00 

aoo 

100 , 000.00 

80 , 000.00 

0.00 

000 

0.00 

aoo 

000 

0.00 

aoo 

18000000 

0.00 

0.00 

50 , 000.00 

70 , 000.00 

0.00 

000 

0.00 

OjOO 

0.00 

000 

aoo 

0.00 

120000,00 

0.00 

0.00 

20 , 000.00 

0.00 

OjOO 

0.00 

aoo 

aoo 

000 

000 

aoo 

000 

20 , 000.00 























































































































































































































































































































































































CapilaJ projects for the 2018/19 financial year 


Assist 


■ ■ so. 

—. 

YYVY/MtyDD 


Ward [R] 

' . •■/"idv _;,|£ . fiffl i£w- .Hi Jl‘ "1 rtli- ■&&&.$■ 

{ «vp..FJ£j ;mv W wVy 

■{Lf ust 200 ditttacters 6SOOO dtonrctvs 

Atstftrtf; 

yyyy/mm/dd 

^ Mur. Rtf 
teoarvted. 


Number Number Number Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

437035,57500 

446 

Director: Protection Services 

Public Safely [Core function] -Police 

Forces, Traffic end Street Parking Control 

Fencing At Back Of Traffic Office 

17CS027 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 


4,000.00 

4,000.00 

4,000.00 

4,000.00 

4,000.00 

4/100.00 

4,000,00 

4000.00 

4,000.00 

4,000100 

4,000.00 

4000.00 

4800000 

447 

Director. Protection Services 

Public Safety [Core function] - Police 

Forces, Traffic and Street Parking Control 

Paving At Traffic 

17CS035 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 


8,333.00 

8,333.00 

8,333.00 

8,333.00 

8,33300 

8,33300 

8,333.00 

8,333.00 

8033.00 

8033.00 

8,333.00 

8037.00 

100,000.00 

448 

Director Protection Services 

Public Safety [Core function] * Police 

Forces, Traffic and Street Parking Control 

Fencing At Drivers Licences 

17CSQ36 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 


7,500.00 

7,500.00 

7,500.00 

7,500.00 

7,50000 

7,500.00 

7000.00 

7000.00 

7,50000 

7,500.00 

7000.00 

7,500.00 

90000.00 

449 

Director: Protection Services 

Public Safety (Core function] -Police 

Forces, Traffic and Street Parking Control 

Airconditioning - Traffic 

17C5042 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 


4,166.00 

4,166.00 

4,166.00 

4,16600 

4,166.00 

4,16600 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,174.00 

50,000.00 

450 

Director: Protection Services 

Public Safely [Gore function] -Police 

Forces, Traffic and Street Parking Control 

Security Cameras - Traffic Offices 

17CS031 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

23 

0.00 

0.00 

0.00 

30,00000 

OOO 

0.00 

0.00 

000 

0.00 

0.00 

000 

0.00 

30,00000 

451 

Director: Protection Services 

Public Safety [Core function] - Police 

Forces, Traffic and Street Parking Control 

Carports-Traffic 

17CS028 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,16600 

4,16600 

4,166.00 

4,166.00 

4,16600 

4,166.00 

4,166.00 

4,174.00 

50000.00 

452 

Director' Protection Services 

Public Safety [Core function] - Police 

Forces, Traffic and Street Parking Control 

Floodlights - Traffic 

17C5044 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

2,500.00 

2,500.00 

2000.00 

2,50000 

2,300.00 

2,500.00 

2000.00 

2000.00 

2,500.00 

2,500.00 

2,500.00 

2,500.00 

30000.00 

453 

Director: Protection Services 

Public Safety [Core function] - Police 

Forces, Traffic and Street Parking Control 

Laptops-Traffic 

17CS033 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

0.00 

2S,OOOjOO 

0.00 

0.00 

0.00 

0.00 

0.00 

0,00 

000 

000 

0.00 

0.00 

25000.00 

454 

Director: Protection Services 

Public Safety iCore function] -Police 

Forces, Traffic and Street Parking Control 

Lazar Printers - Traffic 

17CS041 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

0.00 , 

12,000.00 

0.00 

ooo 

ooo 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

12,000.00 

455 

Director: Protection Services 

Public Safety [Core function] - Police 

Forces, Traffic and Street Parking Control 

Vehicles 

17CS140 

Specify 

2018/07/01 

2019/06/30 

2B 

0.00 

0.00 

0.00 

0,00 

— 

600,000.00 

ooo 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

600000.00 

456 

Director: Protection Services 

Public Safety [Core function] - Police 

Forces, Traffic and Street Parking Control 

Training Facility: Traffic 

17CS032 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

8,333.00 

8,333.00 

8,333.00 

8,333.00 1 

8,33300 

8,333.00 

8,333.00 

8033.00 

8033.00 

8,333.00 

8,333.00 

803700 

10000000 

457 

Director; Protection Services 

Public Safety [Core function] - Police 

Forces, Traffic and Street Parking Control 

Furniture-Traffic 

17CS034 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

At) 

8,333.00 

8333-00 

8,333.00 

8333.00 

8,333.00 

8,333.00 

8033.00 

8033.00 

8033.00 

8,333.00 

8033.00 

8037.00 

100,000.00 

458 

Director; Protection Services 

Public Safety [Core function] - Police 

Forces, Traffic and Street Parking Control 

Public Seating - Traffic 

17CS040 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 


2,500.00 

2,500.00 

2,500.00 

2000.00 

2,500.00 

1 

2,500.00 

2,500.00 

2,500.00 

2,50000 

2-500.00 

2,500.00 

2,500.00 

30,00000 

459 

Director: Protection Services 

Public Safety [Core function] - Police 

Forces, Traffic and Street Parking Control 

Upgrading Of Bundling - Traffic 

17CS178 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 


29,166.00 

29,166.00 

29,166.00 

29,16600 

29,166.00 

29,166.00 

29,166.00 

29,16600 

29,166.00 

29,166.00 

29,166.00 

29,17400 

350,00000 

460 

Director* Protection Services 

Public Safety [Core function] -Police 

Forces, Traffic and Street Parking Control 

Public Seating - Vehicle Regst 

17CS020 

Transfer from Operational 
Revenue - 

2018/07/01 

2019/06/30 

28 

5,000.00 

5,000.00 

5,000.00 

5,000.00 

5,000.00 

5,000.00 

5,000.00 

5000.00 

5000.00 

5000.00 

5,000.00 

5000.00 

6O0OOlOO 

461 

Director; Protection Services 

Public Safety [Core function] - Police 

Forces, Traffic and Street Parking Control 

Furniture - Veh Regst 

17CS016 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

8,333.00 

8,333.00 

6,333.00 

8,333.00 

8,33300 

8,333.00 

8,333.00 

8033.00 

8,333.00 

8033.00 

8,33300 

8,337.00 

100000.00 

462 

Director: Protection Services 

Public Safety rcore function] - Police 

Forces, Traffic and Street Parking Control 

Laptops (4) - Veh Regst 

17CS024 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 


0.00 

25,000.00 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 

000 

000 

0.00 

0.00 

25,00000 

463 

Director: Protection Services 

Public Safety [Core function] - Police 

Forces, Traffic and Street Parking Control 

Installation Of Camera System -Veh 

Regst 

17C5015 

Transfer from Operation al 
Revenue 

2018/07/01 

2019/06/30 

28 

0.00 

0.00 

0.00 

70,00000 

ooo 

0.00 

0.00 

0.00 

0.00 

000 

0.00 

0.00 

70,000.00 

464 

Director' Protection Services 

Public Safety [Core function] - Police 

Forces, Traffic and Street Parking Control 

Queue Management System 

17CS021 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 

4,166.00 

4,166.00 

4,166.00 

4,16600 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,174.00 

50,00000 

465 

Director: Protection Services 

Public Safety [Core function] * Police 

Forces, Traffic and Street Parking Control 

Upgrading Of Building - Vehicle 
Registration 

17CS2Q2 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

28 


41,666.00 

41,666.00 

41,666.00 

41,66600 

41,666.00 

41,666.00 

41,666.00 

4106600 

41,666.00 

41,666.00 

41,666.00 

41,674.00 

50000000 

466 

Director: Protection Services 

Public Safety [Gore function] - Police 

Forces, Traffic and Street Parting Control 

Desktops - Vehide Testing Station 

17CS182 

Transfer from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 


2,083.00 

2,08300 

2,083.00 

2,063.00 

2,08300 

2,08300 

2083.00 

2083.00 

2083.00 

2,063.00 

2,083.00 

208700 

25000.00 

467 

Director Protection Services 

Public Safety [Core function] - Police 

Forces, Traffic and Street Parting Control 

Flood Ughts - Vehide Testing Station 

17CS177 

Transfei from Operational 
Revenue 

2018/07/01 

2019/06/30 

All 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,16600 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,166.00 

4,16600 

4,174.00 

50000.00 
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